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Ms.  Barbara  Hill 

Compliance  and  Procurement  Manager 
Regional  Transportation  Authority 
One  North  Dearborn  -  Suite  1106 
Chicago,  Illinois   60602 

Dear  Ms.  Hill: 

The  Village  of  Rosemont  is  pleased  to  submit  this  proposal  to  the 
Regional  Transportation  Authority  (RTA)  to  be  selected  as  a  site 
for  the  promotion,  construction,  and  operation  of  a  Demonstration 
Personal  Rapid  Transit  (PRT)  System. 

We  believe  that  Rosemont  is  uniquely  qualified  to  be  selected  for 
this  demonstration  project.   Our  Village  has  grown  and  continues 
to  grow  with  a  wide  variety  of  uses  organized  in  compact  environ- 
ments most  suitable  to  PRT  deployment.   Rosemont  has  committed  itself 
to  accommodate  this  growth  in  a  well-planned,  but  efficient  manner. 
PRT  will  help  us  to  achieve  that  goal  by  increasing  convenience 
and  mobility,  while  at  the  same  time  reducing  auto  congestion  and 
fuel  costs. 

Our  proposed  site  has  a  very  high  potential  for  PRT  deployment  on 
an  all-week,  all  day  basis,  with  ridership  expectations  that  we 
believe  will  be  unmatched  in  the  region. 

We  are  excited  about  this  project  and  look  forward  to  working 
with  RTA  to  make  PRT  a  reality  in  Rosemont. 
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Introduction 


Introduction 

As  part  of  its  role  to  test  and  develop  methods  for  improving  public  transportation,  the 
Regional  Transportation  Authority  (RTA)  solicited  proposals  from  Chicago  suburban  com- 
munities interested  in  the  promotion,  construction  and  operation  of  a  Demonstration  Per- 
sonal Rapid  Transit  (PRT)  System.  It  is  in  response  to  that  request  that  this  proposal  is 
submitted  to  the  RTA  by  the  Village  of  Rosemont,  Illinois. 

The  RTA  established  the  following  project  goals  for  this  demonstration  project: 

1.  To  conceptualize  a  new  mode  of  public  transport:  one  that  combines  right-of-way. 
technology,  and  type-of-service  in  non-traditional,  creative,  and  unique  ways. 

2.  To   evaluate   this   new   mode   and  determine   its  applicability  to   markets   in   the 
Northeastern  Illinois  region  and  elsewhere. 

3.  To  determine  if  this  new  mode  is  safe,  reliable,  efficient,  accessible  tojhejiis-  ^ 
abled^  and  an  effective  complement  tojhe^existing  family_oJ_transit  nodes. 

4.  To  determine  if  there  is  strong  evidence  that  this  mode  may  be  deployed  with  a 
miiiimiim  of  disruption  to  the  community.    Disruption  is  minimized  by  civil  works 
that  can   be  constructed   relatively  quickly  and  inexpensively,   by  ^^environmental 
impacts  during  operation  that  are  acceptable  to  the  community,  and  by^^iudewqys_ 
that  are  aesthetically  pleasing,  unobtrusive,  and  easy  to  maintain. 

These  goals  are  restated  here  because,  together,  they  comprise  an  appropriate  evaluation 
framework  for  demonstrating  both  the  practicability  and  practicality  of  Roscmont's  pro- 
posed PRT  system.  Rosemont's  proposed  system  will  also  show  a  very  high,  if  not  the 
highest,  potential  for  successful  PRT  deployment,  while  at  the  same  time  having  limited  or 
few  constraints.  Key  features  of  the  proposed  Rosemont  demonstration  PRT  project  in- 
clude: 

1.  Rosemont's  proposal  is  perhaps  truest  to  the  principles  of  PRT.  The  proposed  site 

links  together  in  a  compact  environment  an  intense  concentration  of  uses  and 
densities,  including  those  uses  most  likely  to  benefit  from  and  take  ad- 
vantage of  the  availability  of  PRT  service. 

The  compact  development  area  served  by  the  2.2  mile  Initial  Deployment  Site 
presently  contains  approximately  1.9  million  square  feet  of  office  space. 
3.000  hotel  rooms,  approximately  43,000  square  feet  of  retail  space.  329 
residential  dwelling  units,  a  450,000  square  foot  nationally  ranked  con- 
ference and  exposition  center,  restaurant  seating  capacity  of  3,000  scats,  and 
approximately  190,000  square  feet  of  conference/banquet  space  (free- 
standing and  within  hotels).  The  area  contains  approximately  700  residents 
and  11,400  employees.  On  an  average  day,  the  initial  PRT  Development  Site 
can  expect  approximately  2,100  hotel  guests,  1,370  convention/meeting  guests. 
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jnd  2,345  Rosemont  Expo  guests.  On  an  annual  basis,  hotels  within  the  Ini- 
tial Site  attract  between  700,000  and  760,000  visitor  nights  per  year,  while 
the  Rosemont  O'Hare  Expo  Center  and  nearby  hotel  conference  facilities 
together  attract  over  1,350,000  visitor  days  per  year. 

Within  the  next  five  to  seven  years,  proposed  and/or  committed  new  develop- 
ment will  comprise  an  additional  2.15  million  square  feet  of  office  space, 
1,050  hotel  rooms,  825  restaurant  seats,  a  7,836  seat  theatre  and  performing 
arts  complex,  and  a  140,000  square  foot  expansion  of  the  Rosemont  O'Hare 
Expo  Center.  This  will  add  over  9,900  new  employees  to  the  area.  The  new 
hotel  rooms  will  attract  an  additional  250,000  visitor  nights  per  year,  and  the 
expansion  to  the  Rosemont  O'Hare  Expo  Center  will  attract  over  260,000  ad- 
ditional visitor  days  per  year. 

2.  Rosemont's  system  is  not  based  on  future  development,  but  on  development  which 
IS  in  place.  As  indicated  above,  an  intense  mix  of  uses  and  activities  is  al- 
ready in  place  in  the  Initial  Deployment  Site  area.  These  existing  uses  and 
activities  are  proximate  to  and  in  large  measure  are  interdependent  with  an 
expanding  O'Hare  International  Airport,  the  world's  busiest.  This  juxtaposi- 
tion of  airport  and  growth  center  environments  not  only  strengthens  the 
transportation  linkage  requirements  in  the  general  vicinity,  it  establishes  a 
consistently  high  threshold  level  of  movements  and  connection  requirements 
of  the  type  most  appropriately  served  with  a  system  like  PRT. 

(It  should  also  be  noted  that  most  of  the  proposed  future  developments 
referenced  above  are  anticipated  to  occur  during  the  next  five  to  seven 
years,  essentially  in  the  same  time  frame  as  the  development  of  the  first 
demonstration  PRT  system.) 

3.  Rosemont's  proposed  PRT  system  will  be  a  seven  day  a  week  and  twenty-four 
hour  a  day  operation.  Because  of  the  variety  of  uses  and  activities  served, 
Rosemont's  proposed  PRT  system  is  anticipated  to  operate  on  a  seven  day  a 
week  and  a  twenty-four  hour  a  day  basis.  Also,  the  Pace/CTA  station  in  the 
heart  of  the  Initial  Deployment  Site  operates  on  an  all-week,  all-day  basis. 
While  individual  uses  may  generate  peak  hour  demand,  the  variety  of  uses 
and  activities  and  the  strength  of  their  relationships  will  generate  virtually  a 
full-time  need  for  PRT  services.  See  Figure  1,  Strength  of  Relationship  of  Ac- 
tivities in  First  Phase  PRT  area. 

In  summary,  the  development  patterns  within  the  first  phase  PRT  area  are  most  conducive 
to  receiving  and  utilizing  PRT  service.  Uses  are  close  to  one  another,  with  buildings 
oriented  to  the  streets  (proposed  PRT  corridors),  with  most  of  the  parking  primarily  located 
to  the  rear  of  the  buildings,  and  with  minimum  land-consuming  setbacks.  Parking  is  con- 
centrated in  key  locations,  mostly  utilizing  structures  located  in  high  density  development 
settings.  Since  employee  wqrkL.  tnas_are  both-by  car  and  Pace/CTA,  PRT  can  provide  con- 
nections within  the  Initial  PRT  Deployment  Area  between  employment  destinations  on  the  one 
hand  and  parking  facilities  and  the  Pace/CTA  station  at  Des  Plaines  River  Road  on  the 
other.  The  latter,  of  course,  extends  the  PRT  demand  base  into  O'Hare  Airport  and  into 
the  City  of  Chicago.  Finally,  this  site  offers  the  highest  possible  visibility  for  RTA  and 
the  PRT  system,  with  millions  of  O'Hare  and  Tollway  users  and  visitors  passing  through 
the  Initial  Deployment  Site  each  year.  It  is  in  this  context  that  this  proposal  is  being  sub- 
mitted by  the  Village  of  Rosemont  to  the  RTA. 
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Regional  Setting 


The  Village  of  Rosemont  is  located  in  Cook  County  on  the  northwest  edge  of  the  City  of 
Chicago,  approximately  15  miles  from  Chicago's  Loop  (See  Figure  2,  Regional  Setting). 
Rosemont  occupies  a  unique  and  strategic  location  within  the  Chicago  Metropolitan  Area. 
It  is  adjacent  to  one  of  the  world's  largest  airports,  which  is  undergoing  large-scale  expan- 
sion. The  Village  is  at  the  crossroads  of  three  of  the  midwest's  major  highway  routes,  en- 
joying excellent  regional  and  sub-regional  accessibility.  It  is  the  site  of  several  of  the 
region's  largest  hotel,  office,  and  exhibition  facilities,  and  of  the  Rosemont  Horizon 
Stadium,  a  first-class  entertainment  facility  with  a  seating  capacity  of  18,500.  The  recently 
completed  CTA  Rapid  Transit  extension  from  Chicago  to  O'Hare  International  Airport  has 
a  major  new  station  within  the  Village. 

Existing  Development  Pattern 

Rosemont  covers  an  area  of  approximately  three  and  one-half  square  miles  on  the  eastern 
boundary  of  the  Chicago  O'Hare  International  Airport.  The  Village  is  divided  roughly 
into  four  parts  by  the  Tri-State  and  Northwest  ToUways,  the  Kennedy  Expressway  exten- 
sion into  O'Hare  International  Airport,  and  the  Minneapolis-St.  Paul  and  Sault  Ste.  Marie 
Railroad  (recently  renamed  the  Wisconsin  Central).  The  Cook  County  Forest  Preserve  and 
the  Des  Plaines  River  form  Rosemont's  eastern  boundary. 

The  Village  contains  a  range  of  land-uses,  including  residential,  commercial,  industrial, 
and  public  areas.  Substantial  portions  of  Rosemont  are  already  committed  in  terms  of 
land-use.  Due  to  the  proximity  to  and  growth  of  O'Hare  International  Airport,  many  areas 
within  Rosemont  have  become  intensely  developed  during  the  past  few  years.  Most  large- 
scale  development  is  located  along  or  near  the  major  arterials  which  pass  through  the  Vil- 
lage, most  notably  River  Road,  Higgins  Road  and  Mannheim  Road.  However,  several  large 
land  areas  remain  underutilized  and  are  suitable  for  large-scale  development  or  redevelop- 
ment in  the  future. 

Many  of  Rosemont's  significant  locational  and  developmental  assets  are  due  to  its 
proximity  to  O'Hare  International  Airport,  with  the  Village  located  adjacent  to  the  main 
entrance  to  the  Airport  complex.  O'Hare  is  the  world's  busiest  airport,  currently  serving 
some  60  million  passengers  and  handling  approximately  810,000  commercial  and  cargo 
flights  each  year.  In  the  past,  Rosemont  has  grown  and  developed  in  close  relationship  to 
airport  facilities.  New  office,  hotel  and  related  development  within  the  Village  has 
reflected  expanded  passenger  volumes  and  access  improvements  within  and  around  O'Hare. 

Large-scale  new  airport  expansion  is  now  underway.  Due  to  the  Airport's  age  and  design 
limitations,  the  City  of  Chicago  has  embarked  on  a  complex  airport  reconstruction 
program.  Begun  in  1982,  the  O'Hare  Development  Program  comprises  some  100  projects, 
including  the  expansion  of  domestic  terminals,  a  new  international  terminal,  a  new  cargo 
complex,  a  new  airport  services  area,  new  roadways  and  parking  facilities,  a  3.5  mile  long 
intra-airport  "People-Mover"  (or  Automated  Guideway  System  --  AGS)  transit  system,  and  a 
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host  of  other  related  improvements.  This  $450  million  O'Hare  Development  Program  will 
result  in  facilities  which  can  serve  more  than  75  million  passengers  and  over  1,010,000 
flights  by  the  year  1995. 

This  strategic  regional  location  provides  a  compelling  rationale  for  selecting  Rosemont  as  a 
demonstration  site  for  PRT.  If  PRT  is  ultimately  to  be  deployed  in  a  number  of  com- 
munities, and  for  service  areas  in  excess  of  two  miles,  then  the  first  deployment  in  the 
region  must  be  successful,  i.e.,  the  one  with  the  highest  potential  for  success  on  a  ridership 
basis,  on  a  cost-benefit  basis,  on  a  service  basis,  and  on  a  visibility  basis.  Rosemont's 
regional  location  and  its  existing  concentration  and  variety  of  uses  make  this  possible. 
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Proposed  PRT  Initial  Deployment 

VILLAGE  OF  ROSEMONT,  ILLINOIS 

This  section  describes  the  initial  deployment  of  the  Personal  Rapid  Transit  (PRT)  system 
proposed  to  be  located  in  the  Village  of  Rosemont.  Included  in  this  Initial  Deployment 
Plan  are  a  description  of  the  specific  site  proposed  for  PRT  deployment,  a  concept  site 
plan,  and  a  description  of  the  merits  of  the  site. 

The  proposed  first  phase  of  the  PRT  system  is  organized  around  the  compact  heart  of  the 
Village  of  Rosemont,  which  extends  along  River  Road,  north  and  south  of  the  Northwest 
Tollway  and  1-190  O'Hare  extension.  From  this  central  location,  three  PRT  extensions  link 
together  an  intense  concentration  of  hotels,  offices,  residential  dwelling  units,  restaurant 
and  entertainment  facilities,  and  retail  shops,  first  with  each  other,  and  then  with  the 
Rosemont  O'Hare  Expo  Center,  the  Rosemont  Horizon,  O'Hare  International  Airport,  and 
the  Cities  of  Des  Plaines  and  Chicago.  [Nowhere  in  the  suburban  part  of  the  Chicago 
metropolitan  area  does  such  a  compact,  vintense,  mixed-use  environment  exist  with  such 
potential  for  high  levels  of  PRT  ridership  on  a  seven-days-a-week,  twenty-four-hours-a-day 
basis.  \ 

The  concept  plan  for  the  initial  deployment  of  the  proposed  PRT  system  is  shown  on 
Figure  3,  Initial  PRT  Site.  It  is  comprised  of  a  2.2  mile,  one-way,  figure-eight  system  that 
links  a  concentration  of  uses  in  the  heart  of  the  Village,  the  Rosemont  O'Hare  Expo  Center, 
and  the  Pace/CTA  station  stop  and  parking  lot  at  River  Road.  The  latter  provides  direct 
connections  to  O'Hare  Airport,  the  City  of  Chicago,  and  the  Pace  bus  system  which,  in 
turn,  connects  to  neighboring  communities  and  the  Des  Plaines  CNW  Northwest  Metra  sta- 
tion and  the  Franklin  Park  and  Itasca  Milwaukee  West  Metra  Stations. 

The  Rosemont  Initial  Deployment  PRT  System  is  integrated  into  an  overall  vehicular  and 
pedestrian  circulation  network  that  enables  people  to  reach  their  destinations  with  maxi- 
mum convenience,  comfort  and  pleasure,  with  skywalks  and  grade-level  walkways  linking 
PRT  stations  with  buildings  and  buildings  with  each  other.  Indoor  and  outdoor  paths  are 
direct  and  connect  with  all  building  entrances.  A  pedestrian  signage  system  identifies  the 
shortest  route  to  each  destination. 

The  Rosemont  PRT  stations  are  designed  to  be  compatible  with  the  buildings  they  serve, 
yet  distinct  and  recognizable  with  their  own  inviting  and  attractive  character.  The  stations 
are  standardized  in  order  to  minimize  initial  cost  and  to  provide  for  common  building  and 
mechanical  components  that  are  replaceable  in  all  stations.  As  shown  in  Figure  4,  Station 
Details,  each  station  consists  of  a  three-level  structure,  35  feet  wide,  66  to  80  feet  long 
depending  upon  the  number  of  waiting  PRT  vehicles,  and  40  feet  tall. 
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A  stair,  an  elevator,  and  one  or  two  escalators  connect  the  levels.  The  ground  floor  con- 
tains an  entrance  and  space  for  a  convenience  retailer,  such  as  a  newsstand  or  snack  ven- 
dor. The  second  floor  contains  the  PRT  platform  and  enclosure  for  the  station  guideway, 
allowing  for  indoor  loading.  The  third  floor  skywalk  level  varies  depending  upon  the 
direction  of  the  skywalks  connecting  the  station  with  nearby  buildings.  The  skywalks  pass 
through  the  station  above  the  guideway  and  between  the  elevator  and  escalator/stairs, 
creating  an  attractive  overlook  to  the  platform  area  below. 

The  following  "tour"  of  the  Rosemont  Initial  Deployment  Site  describes  the  alignment  of 
the  system,  the  station  locations,  and  the  linkages  to  offices,  hotels,  convention  facilities, 
residences  and  cultural/entertainment  facilities,  along  with  connections  to  Pace,  CTA,  and 
potential  Metra  stations. 

PRT  Guideway 

Beginning  at  the  intersection  of  Balmoral  Avenue  and  River  Road,  PRT  vehicles 
travel  along  the  guideway  track  in  a  northerly  direction  along  the  west  side  of 
River  Road  until  they  reach  Station  No.  1 

Station  No.  1 :    River  Road/Expo  Center 

The  River  Road/Expo  Center  Station  is  the  most  actively  used  PRT  facility.  It  is 
the  primary  arrival  point  for  the  Expo  Center,  visited  by  over  850,000  convention 
attendees  in  1990.  Visitors  use  the  PRT  to  get  to  the  Expo  Center  from  the 
Rosemont  hotels,  from  suburban  Pace  buses,  from  Chicago  via  the  River  Road  CTA 
Station  and  from  O'Hare  Airport,  also  via  the  CTA.  The  station  also  serves  the 
Radisson  Suite  Hotel  and  Hotel  Sofitel,  as  well  as  the  William  Street  municipal 
garage  via  existing  skywalks.  The  station  elevator  and  stair  accommodate  the  five- 
foot  elevation  difference  between  the  existing  skywalk  at  a  22  foot  grade  elevation 
to  the  west  and  the  new  skywalk  at  a  27  foot  elevation  over  River  Road,  connected 
to  the  new  Expo  Center  upper  level  ballroom. 

Guideway  Link 

The  guideway  track  travels  north  from  Station  #1  along  the  west  side  of  River 
Road.  It  rises  from  an  elevation  of  18  feet  to  26  feet  in  order  to  pass  over  the  east- 
west  line  on  Bryn  Mawr  Avenue.  The  guideway  continues  north,  rising  to  an  eleva- 
tion of  36  feet,  passing  over  1-190  to  Station  #2,  the  Pace/CTA  Station,  The  passage 
over  1-190  consists  of  two  65-foot  clear  spans. 

Station  No.  2a:    Pace/CTA 

The  Pace/CTA  Station  is  at  a  36'  guideway  elevation  in  order  for  the  guideway  to 
pass  over  the  adjacent  expressway.  It  is  connected  to  the  Pace/CTA  Transfer  Ter- 
minal by  a  skywalk  which  passes  under  the  guideway  and  across  River  Road  at  a  23 
foot  elevation,  connecting  directly  to  the  entrance  of  the  CTA  Station.  The  skywalk 
could  be  incorporated  into  a  new  indoor  waiting  area  that  would  run  east-west,  af- 
fording riders  optimum  visibility  toward  the  Pace  bus  loading  bays. 

Guideway  Link 

The  guideway  continues  north  along  the  River  Road  right-of-way  passing  over  1-90, 
the  Northwest  Tollway.  The  passage  over  1-90  consists  of  100-foot  and  65-foot  clear 
spans.  It  then  slopes  down  from  a  36  foot  elevation  to  an  18  foot  elevation  at  a  loca- 
tion for  an  optional  station  serving  the  Westin  Hotel. 
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Station  No.  2b:    Westin 

The  optional  Westin  Station  is  located  along  the  public  right-of-way  at  an  elevation 
of  18  feet,  connected  to  the  hotel  and  its  meeting  facilities  by  an  enclosed  skywalk. 
Subject  to  further  analysis,  the  guideway  could  be  extended  to  the  second  level  of 
the  hotel  itself  in  order  to  provide  direct  access  from  the  hotel  to  the  PRT. 

This  station  is  also  within  a  quarter-mile  walk  for  the  680  residents  in  the  multi- 
family  residential  area  to  the  north  of  the  Westin  as  well  as  the  users  of  the  new 
public  park  along  Willow  Creek. 

Guideway  Link 

The  guideway  curves  eastward  and  crosses  River  Road  at  an  18  foot  elevation,  with 
a  column  in  the  median.  The  clear  span  over  southbound  River  Road  is  95  feet. 
The  guideway  passes  over  the  Marriott  Suites  parking  lot  to  Station  #3,  the  River- 
way  Station. 

Station  No.  3a:    Riverway 

The  Riverway  Station  serves  the  four-building  Riverway  office  development  as  well 
as  the  Marriott  Suites  Hotel.  The  station  is  at  an  18  foot  guideway  elevation  and  is 
connected  to  an  existing  grade-level  lobby,  the  indoor  walkway  system  which  links 
the  offices  with  the  hotels,  and  the  1,900  car  parking  garage, 

Guideway  Link 

The  PRT  guideway  turns  southward  and  passes  around  the  Riverway  parking  garage 
and  rises  at  a  5%  slope  in  order  to  cross  1-90  directly  above  the  River  Road  Toll 
Plaza.  This  crossing  is  at  an  elevation  of  18  feet  above  the  ToUway  pavement  level. 
Columns  are  placed  between  the  toll  booths  allowing  for  the  standard  40-foot 
guideway  column  spacing  to  be  maintained  across  the  Tollway.  An  attractive  struc- 
ture is  proposed  which  exhibits  the  PRT  to  the  164,119,000  motorists  per  year  using 
the  Tollway  below.  The  guideway  then  continues  at  this  elevation  southward  to  the 
optional  Pace/CTA  Parking  Station. 

Station  No.  3b:    Pace/CTA  Parking 

The  Pace/CTA  Parking  Station  could  be  added  to  the  system  upon  completion  of  the 
planned  garage.  .\t  a  38  foot  elevation  it  would  connect  to  the  fourth  level  of  the 
garage.  It  could  also  be  connected  via  a  skywalk  and  elevator  to  the  east  end  of  the 
CTA  Station.  The  garage  is  intended  to  serve  as  remote  parking  for  air  travelers, 
where  travelers  can  check  their  luggage,  receive  their  tickets  at  the  planned  airline 
ticket  facility,  and  have  their  vehicles  serviced  while  they  are  away.  However,  with 
a  PRT  connection,  it  could  also  serve  as  an  intercept  garage  for  Rosemont-area 
employees,  hotel  guests,  and  convention  visitors,  resulting  in  reduced  traffic 
volumes  on  River  Road  and  other  arterial  streets. 
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Guideway  Link 

The  guideway  crosses  1-190  with  two  70-foot  clear  spans,  slopes  to  an  18  foot  eleva- 
tion and  continues  south  along  the  edge  of  the  Hyatt-Regency  O'Hare  parking  lot 
adjacent  to  the  Des  Plaines  River  Forest  Preserve.  It  then  turns  eastward  and 
crosses  to  the  south  side  of  Bryn  Mawr  Avenue  with  a  clear  span  of  80  feet.  The 
guideway  runs  alongside  the  existing  Expo  Center  skywalk  to  Station  #4,  the  Bryn 
Mawr/Expo  Center  Station. 

Station  No.  4:    Bryn  Mawr/Expo 

The  Bryn  Mawr/Expo  Center  Station  serves  the  Rosemont  O'Hare  Exposition  Center 
and  the  1,100-room  Hyatt  Regency  Hotel,  including  the  new  31,000  square  foot 
ballroom,  the  largest  in  the  Chicago  metropolitan  area.  The  station  is  located  in  the 
40-foot-wide  setback  between  the  north  facade  of  the  Expo  Center  and  the  curb  of 
the  street.  As  the  main  guideway  passes  this  station  it  is  cantilevered  over  the 
eastbound  lane  of  Bryn  Mawr,  supported  by  the  station  structure.  The  existing 
east-west  skywalk  is  22  feet  above  grade.  A  270  foot  segment  of  this  skywalk  is  re- 
placed in  order  to  construct  the  station  and  to  meet  the  station  skywalk  elevation  of 
27  feet.  This  segment  includes  the  skywalk  crossing  to  the  Hyatt  Hotel,  which  is 
raised  by  five  feet  in  order  to  pass  over  the  PRT  guideway. 

Guideway  Link 

The  guideway  continues  westward  in  the  Bryn  Mawr  right-of-way  at  an  18  foot 
elevation  across  River  Road  to  Station  #5,  the  Columbia  Centre  Station. 

Station  No.  5:    Columbia  Centre 

The  Columbia  Centre  Station  serves  three  existing  office  buildings  and  the  Hotel 
Sofitel.  Three  additional  buildings  are  planned  for  this  complex  which  will  also  be 
served  by  the  station.  The  station  has  an  18-foot  guideway  elevation  and  connects 
to  two  office  buildings  and  the  hotel  via  skywalks  at  a  27-foot  elevation.  The 
skywalks  meet  the  third  floor  of  the  office  buildings  and  connect  with  the  hotel 
ballroom  wing  via  elevator  at  the  west  entrance  to  the  hotel. 

Guideway  Link 

The  guideway  continues  west  on  Bryn  Mawr  to  the  new  Otto  Street  right-of-way, 
turns  south,  and  rises  six  feet  to  Station  #6,  the  Otto  Street  Station. 

Station  No.  6:    Otto  Street 

The  Otto  Street  Station  is  incorporated  into  the  construction  of  the  final  expansion 
of  the  5,000-car,  municipally-owned  William  Street  Garage.  The  station  is  located  at 
the  third  level  of  the  garage,  24  feet  above  grade  on  the  southeast  corner  of  Otto 
and  William  Streets. 

The  station's  elevator  also  serves  the  users  of  the  garage.  The  station  includes  provi- 
sions for  a  skywalk  over  Otto  Street  to  the  future  Rosemont  Corporate  Center  and 
its  planned  parking  garage. 
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The  William  Street  Garage  includes  parking  for  Columbia  Centre,  the  Hotel  Sofitel, 
and  the  Radisson  Suite  Hotel,  as  well  as  visitors  to  the  conventions,  exhibitions,  and 
meetings  at  the  Expo  Centre.  The  PRT  enables  the  garage  to  be  utilized  by  addi- 
tional office  workers,  hotel  guests,  and  visitors  to  events  and  meetings  throughout 
Rosemont. 

Guideway  Link 

The  guideway  continues  south  on  Otto,  sloping  down  six  feet  to  18  feet  above  grade. 
The  guideway  turns  eastward  along  the  north  Balmoral  Avenue  right-of-way  to  Sta- 
tion #7.  the  Balmoral  Avenue  Station. 

Station  No.  7 :    Balmoral 

The  Balmoral  Avenue  Station  is  18  feet  above  grade.  It  serves  the  Holiday  Inn 
O'Hare  and  its  Marketplace  resort  facilities  and  meeting  rooms.  A  skywalk  at  a  27- 
foot  elevation  connects  the  PRT  Station  to  the  hotel  via  an  elevator  at  the  south 
entrance. 

The  station  will  also  serve  the  future  legitimate  theater/concert  hall,  cinema,  hotels 
and  restaurants  planned  for  the  Rosemont  Performing  Arts  Center  development 
south  of  Balmoral  Avenue.  The  station  location  is  aligned  with  one  of  the  hotel 
sites,  allowing  for  direct  skywalk  and  sidewalk  connection  to  the  hotel  and  adjacent 
legitimate  theater. 

Guideway  Link 

The  guideway  continues  eastward  on  Balmoral  and  turns  north  within  the  River 
Road  right-of-way  and  continues  on  to  Station  #1. 

Figure  5,  Summary  of  Station  Characteristics,  provides  a  compilation  of  the  service,  dimen- 
sions, constructibility,  and  property  requirements  for  each  of  the  seven  stations  within  the 
Initial  PRT  Site. 


1/  MAJOR  MARKETS  SERVED:  INITIAL  PRT  SITE 

r- 

i_Stable  ridership  is  critical  for  the  success  of  the  PRT  demonstration  system.    As  stated  in 

the  Request  for  Proposals,  to  generate  stable  ridership  the  PRT  system  must  include  suffi- 
cient major  traffic  generators,  and  offer  riders  a  variety  of  work  and  non-work  destina- 
tions. This  can  be  achieved  through  the  PRT  serving  a  solid  broad-based  market  in  which 
there  are  complementary  uses,  and  strong  linkages  between  each  market.  In  Rosemont, 
stable  ridership  is  provided  by  a  strong  and  diverse  market  with  multiple  complementary 
uses. 

This  section  and  the  following  section  on  the  Expanded  PRT  Sites,  serve  to  answer  RTA's 
request  for  a  response  to  the  following  ridership  statements  and  criteria  used  in  describing 
the  characteristics  of  an  ideal  PRT  site. 


1.  PRT  will  be  located  where  a  sufficient  number  and  variety  of  work  and  non-work 

destinations  exist  to  generate  stable  ridership  throughout  the  day. 


\ 
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2.  PRT  will  be  located  on  a  site  within  a  major  multi-use  complex  in  which  PRT 
would  serve  as  a  convenient  and  attractive  internal  distribution  and  circulation 
system  in  preference  to  the  automobile. 

In   comparing   Rosemont's   proposed   Initial   and   Expanded   sites   to   these   statements   and 
criteria,  this  section  addresses  the  following: 

1.  Major  markets  served  by  PRT. 

I    2.  Daytime  population  for  the  Initial  and  Expanded  Sues. 

3.  Major  traffic  generators  by  size,  number  of  employees,  and  square    feet  by  use. 

\  4.1         Unique  site  characteristics  of  the  prepared  PRT.    This  is  also  addressed  in  the 
\  /         introduction  to  this  report  and  the  section  on  Regional  Setting. 

Summarized  in  Table  1,  Major  .Markets  Served  by  the  Initial  PRT,  are  the  types  and  amounts 
of  major  markets  within  one-quarter  mile  of  the  Initial  PRT  guideway  system.  One-quarter 
mile  is  assumed  as  the  distance  a  PRT  user  would  be  willing  to  walk  in  order  to  use  the  sys- 
tem. Beyond  one-quarter  mile  it  is  assumed  people  would  take  an  alternate  mode  of  trans- 
portation. Major  markets  served  by  the  PRT  include  office,  hotel,  restaurant,  convention, 
air  travel,  residential,  community  recreational  facilities,  parks  and  forest  preserve.  These 
major  markets  will  generate  the  following  stable  ridership  base:  a  large  population  of 
employees,  business  visitors,  hotel  guests,  conventioneers,  restaurant/entertainment  guests 
and  residents  within  the  demonstration  site.  Appendix  1,  Developments.  Employment  Es- 
timates and  Convention/. Meeting  Facilities,  includes  several  tables  which  provide  a  detailed 
list  of  each  development  within  the  Initial  PRT  market  site. 

Based  on  existing  development,  the  Initial  PRT  Deployment  Site  contains  approximately  1.9 
million  square  feet  of  office  space,  3,000  hotel  rooms,  43,000  square  feet  of  retail  space, 
190,000  square  feet  of  conference/banquet  space  (free-standing  and  within  the  hotels),  res- 
taurant seating  capacity  of  3,000,  450,000  square  feet  of  exposition  space,  and  329  residen- 
tial units.  Estimated  total  daytime  population  within  one-quarter  mile  of  the  Initial  PRT 
guideway  system  is  approximately  17,915.  This  population  consists  of  the  following:  11,400 
employees,  2,100  average  daily  hotel  guests,  1,370  average  daily  conference/banquet  guests, 
2.345  average  daily  Rosemont  Expo  visitors,  and  700  residents.  In  this  estimate,  and  in  the 
ones  to  follow,  there  may  be  some  overlap  between  hotel  guests  and  conventioneers,  and 
residents  and  employees.  In  terms  of  PRT  demand,  however,  they  still  represent  potential 
round-trip  location-to-location  PRT  users.  Also,  these  estimates  exclude  other  groups  of 
visitors,  such  as  daytime  business  and  office  visitors. 

Based  on  planned  developments  over  the  next  five  to  ten  years,  the  Initial  Site  will  include 
approximately  an  additional  2.1  million  square  feet  of  office  space,  1,050  hotel  rooms,  res- 
taurant seating  capacity  of  825,  and  140,000  square  feet  of  exposition  space.  New  uses  will 
include  a  Performing  Arts  Theater  (4,836  seats)  and  a  movie  theater  (3,000  seats)  with  a  to- 
tal seating  capacity  of  7,836.  This  new  development  is  estimated  to  increase  daytime 
population  as  follows:  employment  from  11,400  to  21,200,  an  increase  of  85  percent,  or 
9,900  employees;  average  daily  hotel  guests  from  2,095  to  2,827,  an  increase  of  35  percent, 
or  732  average  daily  guests;  average  daily  conference/banquet  guests  from  1,367  to  1.515, 
an  increase  of  11  percent,  or  148  average  daily  guests;  average  daily  Rosemont  Expo 
visitors  from  2,343  to  3,072,  an  increase  of  31  percent,  or  729  average  daily  visitors;  and 
average  daily  theater  guests  of  6,348,  thereby  raising  the  total  daytime  population  from 
17,888  to  35,771,  an  increase  of  100  percent,  or  17,882. 
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TABLE   1 

MAJOR  MARKETS  SERVED  BY  THE  INTnAL  PRT 

ROSEMONT.  ILLINOIS 


EXISTING  DEVELOPMENT 
SIZE  EMPL/VISITORS 


PLANNED  DEVELOPMENT 
SIZE  EMPL^SITORS 


TOTAL  DEVELOPMENT 


INnTALSrTE 


Residentjill 
ReuU  [1] 

omc* 

Hotel 

—  Average  DaUy  Guests  [2] 

Restaurant 

Rosewood  Banquet  [3] 

— Guests 

Theaters 

—Movie  &.  Theater  Goers  (4] 

Convenuons/ Banquets/Meetings  [5] 

— Size^ 

— Capacity 

—Est.  1990  Visitor  Days  [6] 

Roscmont  Exposition  Center 

— Size 

— Capacity 

—Est,  1990  Attendees  [7] 

TruisponJtion  UnkJses 

—Pacc/CTA  Transfer  TemitnjI 

—Intenept  Parting  Caragci 

TotAl  Employees 

Average  Daily  Hotel  Guests 

Avg.  Daily  Conv/Mtg  Guests 

Avg.  Daily  Expo  Center  Atzendecs 

Avg.  Daily  Theater/Movie  Goers 

Total  Residents 

Total  Daytime  Population 


329  Uaiu 

43,000  S.F. 

1.884,285  SF. 

2,993  Rmi 

2.961  Sail 

17,400  SF 


191.475    SF. 

6.950 
498.960 

450.000   SF 
25.000 
855.300 


684   Raidcm 

72 

7.537 

2.993 

2.095 

622 

90 


2,121.000   SF 
1,046   Rmt 


21.000 

760 

54.000 

140.000 

7.500 

266.093 


8.484 

1,046 

732 

236 


134 

6,348 


148 

25 


SIZE 

EMPiyVlSITORS 

329 

Umis 

684    RcMideau 

43,000 

SF 

72 

4.005.285 

SF 

16.021 

4,039 

Rmt 

4,039 
2.827 

3.786 

Sctu 

858 

212.475 

SF 

7.710 

552.960 

590.000 

SF 

32.500 

1,121.393 

1.515 
110 


17,888 


9,925 

732 

148 

729 

6.348 

17,882 

NOTE    Major  markets  mclude  major  types  of  uses  within  one-quaner  mile  of  the  PRT  guideway,  which  is  the  assumed  distance  a 
walk  to  use  the  system.    Beyond  one-quaner  mile  it  is  assumed  people  would  take  an  alternate  mode  of  transportation. 

1.  Retail  square  footage  and  employment  estimates  exclude  retail  attached  to  or  within  office  centers. 

2.  Average  daily  guests  for  hotels  is  based  on  total  rooms  and  an  occupancy  factor  of  70  percent. 

3  Average  daily  guests  for  the  Rosewood  is  conservatively  estimated  at  one  event  per  day  at  80  percent  capacity. 

4  Average  daily  attendance  for  movie  theaters  is  eatimated  as  follows:  8  theaters,  comprising  3.000  seats: 

3  showuigs  per  theater,  per  day:  7  days  per  week;  52  weeks  per  year:  at  50  percent  occupancy;  divided  by  365  days  per  year. 
Average  daily  attendance  for  the  performing  arts  theater  is  estimated  as  follows:  one  theater,  comprising  4,836  seats; 
one  showmg  per  night;  3  nights  per  week:  52  weeks  per  year;  at  90  percent  occupancy;  divided  by  365  days  per  year. 

5.  Employment  estimates  for  convention,  banquet  and  meetmg  faciliues  is  included  as  part  of  hotel  employment, 
which  is  based  on  1  employee  per  hotel  room.    See  the  Appendix  for  a  detailed  estimate  of  employment. 

6.  Average  daily  convention  and  meeting  attendance  is  based  on  estimated  annual  visitor  days  divided  by  365  days  per  year. 

7.  Average  daily  Roiemont  Expo  Center  attendance  is  based  on  total  annual  attendance  divided  by  365  days  per  year. 

This  amount  reflects  actual  attendance,  total  visitor  days  would  be  more  than  total  anendance  due  to  people  stayuig  more  than  < 


•  would  be  willuig  to 


Trkla,  Pettigrew 
March  12,  1991 


Allen  &.  Payne 


Figure  6,  Initial  Market  Area,  illustrates  the  distribution  of  the  above  markets  throughout 
the  Initial  PRT  Deployment  Site.  The  Initial  Site  is  divided  into  five  subareas  which  relate 
to  segments  of  the  PRT  alignment  in  proximity  to  recommended  station  locations. 
Reviewed  below  are  the  types  and  amounts  of  major  existing  and  planned  development 
within  each  of  the  subareas. 

Subarea  A.  Existing  development  within  this  subarea  includes  the  following:  329 
residential  units;  43,000  square  feet  of  retail;  a  17,400  square  foot  banquet  facility; 
and  80,000  square  feet  of  office.  Planned  development  includes  an  additional 
80,000  square  feet  of  office  space. 

Subarea  B.  Existing  development  within  this  subarea  includes  the  following: 
1,150,000  square  feet  of  office  space;  785  hotel  rooms;  restaurant  seating  capacity  of 
143;  and  two  large  parking  garages  with  a  capacity  for  3,500  cars.  Planned  develop- 
ment includes  a  250  room  addition  to  the  Westin  Hotel. 

Subarea  C.  Existing  development  in  this  subarea  includes  the  Pace/CTA  River 
Road  Transfer  Terminal  and  surface  parking.  Planned  development  includes  a 
10,000  square  foot  airline  ticket  facility;  a  275,000  square  foot  office  facility;  and  a 
5,000  car  parking  garage. 

Subarea  D.  Existing  development  in  this  subarea  includes  the  1,100  room  Hyatt 
Regency  O'Hare  Hotel;  86,000  square  feet  of  conference/banquet  space  within 
Hyatt;  restaurant  seating  capacity  of  194;  and  450,000  square  feet  of  exposition 
space  at  the  Rosemont  Exposition  Center.  Planned  development  includes  an  addi- 
tional 140,000  square  feet  of  exposition  space. 

Subarea  E.  Existing  development  in  this  subarea  includes  the  following:  654,285 
square  feet  of  office  space;  1,108  hotel  rooms;  67,000  square  feet  of 
conference/banquet  space  within  hotels;  restaurant  seating  capacity  of  919;  and 
Rosemont's  public  parking  garage  with  a  capacity  for  3,500  cars.  This  summary  ex- 
cludes existing  industrial  development  which  will  be  removed  for  the  planned 
Rosemont  Corporate  Center  office  development.  Planned  development  includes 
1,846,000  square  feet  of  office;  796  hotel  rooms;  21,000  square  feet  of  conference/ 
banquet  space  within  hotels;  restaurant  seating  capacity  of  825;  a  performing  arts 
theater  and  movie  theater  with  total  seating  capacity  of  7,836;  and  a  1,300  space  ad- 
dition to  the  existing  Rosemont  public  parking  garage. 

MAJOR  TRAFFIC  GENERATORS 

Table  2,  Major  Traffic  Generators  Within  the  Initial  PRT  Site,  summarizes  some  of  the  major 
traffic  generators  contained  within  the  Initial  PRT  Site.  Major  traffic  generators  within 
the  Initial  PRT  Site  include  nationally  and  internationally  recognized  hotels,  corporations, 
and  convention  and  entertainment  facilities.  Highlighted  in  the  Initial  PRT  Site  are  the 
following  existing  developments:  the  1,150,000  square  foot  Riverway  Office  Complex 
(which  includes  Comdisco);  the  609,285  Columbia  Center  Office  Complex;  the  1,100  room 
Hyatt  Regency  O'Hare  Hotel  and  its  accompanying  86.000  square  feet  of 
conference/banquet  facilities;  the  529  room  Westin  Hotel;  the  507  room  Holiday  Inn;  the 
305  room  Hotel  Sofitel;  the  296  room  Radisson  Hotel;  the  256  room  Marriott  Suites  Hotel; 
and  the  following  fine  restaurants:  Carlucci's  at  Riverway,  Morton's  at  Columbia  III, 
Ventanna's  and  The  Other  Place  at  the  Hyatt,  and  Chez  CoUette  at  Hotel  Sofitel. 
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TABLE  2 

SELECTED  MAJOR  TRAFFIC  GENERATORS  WITHIN  THE  INTITAL  PRT  SITE 

ROSEMONT,  ILLINOIS 


EXISTING 

PLANNED 

TOTAL 

SUBAREA 

DEVELOPMENT 

DEVELOPMENT 

DEVELOPMENT 

(OFFICES                                   i 

Riverway  (4  Bldgs) 

B 

1,150,000   S.F. 

1,150,000 

S.F. 

Columbia  Center  (6  Bldgs) 

E 

609.285   S.F. 

636,000 

S.F. 

1,245,285 

S.F. 

Podolsky  Planned  Development 

E 

900,000 

S.F. 

900,000 

S.F. 

Rosemont  Performing 

E 

300,000 

S.F. 

300,000 

S.F. 

Arts  Complex 

Subtotal 

1,759,285   S.F. 

1,836,000 

S.F. 

3,595,285 

S.F. 

1  HOTELS                                    1 

Hyatt  Regency  O'Haie 

D 

1,100   Rooms 

1,100 

Rooms 

Westin 

B 

529    Rooms 

250 

Rooms 

779 

Rooms 

Holiday  Inn,  Rosemont 

E 

507   Rooms 

507 

Rooms 

Hotel  Sofitel 

E 

305    Rooms 

305 

Rooms 

Radison 

E 

296   Rooms 

296 

Rooms 

Marriott  Suites 

B 

256    Rooms 

256 

Rooms 

Subtotal 

2,993    Rooms 

250 

Rooms 

3,243 

Rooms 

1  RESTAURANTS                       | 

Carlucci's,  Riverway 

b 

315    Seats 

315 

Seats 

Morton's,  Columbia 

e 

235   Seats 

235 

Seats 

Ventanas,  Hyatt 

D 

130    Seats 

130 

Seats 

Chez  Colette,  Hotel  Sofitel 

E 

80   Seats 

80 

Seats 

The  Other  Place,  Hyatt 

D 

55   Seats 

55 

Seats 

Subtotal 

815    Seau 

815 

Seats 

1  MEETING/BANQUET  FACIUTIES 

1 

Hyatt  Hotel  &  Ballroom 

D 

86.000   S.F. 

86,000 

S.F. 

Westin  Hotel 

B 

50,000    S.F. 

50,000 

S.F. 

Holiday  Inn,  Rosemont 

E 

40,000    S.F. 

40,000 

S.F. 

Subtotal 

176,000    S.F. 
1 

176,000 

S.F. 

1  ROSEMONT  EXPOSmON  CENTER 

D 

450,000   S.F. 

140,000 

S.F. 

590,000 

S.F. 

1  TRANSPORTATION  LINKAGES 

1 

— PaceJCTA  Transfer  Terminal 

C 

— Intercept  and  Overflow  Parking 

c 

Trkla,  Pettigrew,  Allen  &  Payne 
March  8,  1991 


Additionally,  the  Initial  PRT  Site  connects  with  the  Pace/CTA  River  Road  Transfer  Ter- 
minal, which  generates  large  volumes  of  traffic.  The  appendices  to  this  proposal  includes 
Appendix  1,  Developments.  Employment  Estimates  and  Convention/ Meeting  Facilities,  which 
provides  a  detailed  list  of  each  existing  and  proposed  development  within  each  site,  along 
with  their  size,  number  of  employees,  amount  of  conference/banquet  space,  entertainment 
space  and  number  of  residents.  Collectively,  these  developments  comprise  the  major 
markets  served  by  the  PRT. 

These  major  regional,  national  and  international  markets  served  by  the  proposed  PRT,  com- 
bine to  create  the  most  unique  site  characteristics  offered  in  the  Chicago  suburbs  for  the 
successful  testing  of  the  initial  deployment  and  future  expansion  of  the  PRT  system. 
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Proposed  PRT  Expansion  Sites 

VILLAGE  OF  ROSEMONT,  ILLINOIS 

This  section  describes  the  expanded  deployment  of  the  Personal  Rapid  Transit  (PRT)  sys- 
tem proposed  to  be  located  in  the  Village  of  Rosemont.  Included  in  this  expanded  deploy- 
ment plan  are  a  description  of  the  specific  site  proposed  for  PRT  deployment,  a  concept 
site  plan,  and  a  description  of  the  merits  of  the  site. 

The  PRT  expansion  sites  are  organized  around  compact  developments  which  extend  to  the 
north  and  west  of  the  Village  of  Rosemont.  The  concept  plan  for  the  expanded  deployment 
of  the  proposed  PRT  system  is  shown  on  Figure  7,  PRT  Expansion  Sites.  Three  alternate 
expansions,  of  approximately  two  miles  each,  are  presented  here.  The  first  alternate  is  the 
West  Expansion  which  consists  of  a  1.75  mile  round-trip  loop  extending  to  into  O'Hare  In- 
ternational Airport.  The  second  and  third  alternates  are  known  as  the  North  Expansion. 
The  first  phase  of  North  Expansion  consists  of  a  2.04  mile  round-trip  loop  extending  to 
Higgins  and  Devon  (east  of  the  Higgins  1-90  underpass).  The  second  phase  of  the  North 
Expansion  consists  of  a  2.65  mile  round-trip  loop  extending  north  to  the  Rosemont  Horizon 
and  returning  south  to  allow  for  an  optional  1.14  mile  round-trip  leg  extending  south  to 
connect  with  O'Hare  Airport's  People  Mover  and  Metra's  potential  passenger  station  along 
the  Wisconsin  Central  Line  at  O'Hare  Airport. 

The  Rosemont  expanded  deployment  PRT  system  continues  the  greater  PRT  plan  to  in- 
tegrate the  system  into  an  overall  vehicular  and  pedestrian  circulation  network  which 
enables  people  to  reach  their  destinations  with  maximum  convenience,  comfort,  and 
pleasure,  with  skywalks,  underground  and  grade-level  walkways  linking  PRT  stations  with 
buildings  and  buildings  with  each  other.  Approximate  station  locations  are  designed  to 
minimize  walking  distance  for  users  at  the  many  compact  nearby  developments,  and  maxi- 
mize usage  by  a  larger  population  than  would  occur  if  stations  where  located  at  single 
developments.  Walking  distance  would  be  comparable  to  the  distance  people  walk  from 
their  parked  cars  into  offices,  shopping  centers  or  other  destinations. 

The  following  tour  of  the  Rosemont  expanded  deployment  site  describes  the  alignment  of 
the  expanded  system,  the  approximate  station  locations,  and  the  linkages  to  offices,  hotels, 
convention  facilities,  residences  and  cultural/entertainment  facilities,  along  with  connec- 
tions to  O'Hare  International  Airport,  and  the  potential  Metra  passenger  station  along  the 
Wisconsin  Central  Line  at  O'Hare  Airport. 

\\est  Expansion 

Beginning  at  the  intersection  of  Balmoral  Avenue  and  Otto  Street,  PRT  vehicles  travel 
along  the  guideway  track  in  a  westerly  direction  along  the  north  side  of  Balmoral  Avenue 
where  it  first  crosses  west  over  1-294. 
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Future  Office  Development:  West  of  1-294 

Once  west  of  1-294  the  PRT  will  serve  future  office  development  of  as  much  as 
1,325,000  square  feet.  Presently,  while  much  of  the  area  west  of  1-294  and  east  of 
the  Wisconsin  Central  is  under  single  ownership  control,  development  plans  for  the 
site  await  improved  overall  real  estate  market  conditions  and  accessibility.  While 
PRT  expansion  to  this  site  will  greatly  enhance  its  marketability  and  devclopability, 
no  current  specific  development  plans  are  proposed,  and  therefore  no  specific  sta- 
tions are  planned  for  within  this  area  at  this  time. 

Station  1:  Metro/ Rosemont  Station 

Continuing  west  along  the  guideway,  the  first  proposed  station  is  at  the  potential 
Metra  passenger  station  along  the  Wisconsin  Central  Line.  This  Metra  station  and  its 
regional  transportation  linkages  are  described  in  greater  detail  in  the  PRT  Rider- 
ship  section.  This  station  provides  a  critical  link  between  passengers  boarding  all 
along  the  Metra  Line  and  employment  opportunities,  convention  and  entertainment 
events,  and  air  transportation  which  become  accessible  via  PRT  into  the  Village  of 
Rosemont  and  O'Hare  Airport. 

Station  2:  O'Hare  South  Station 

Continuing  west  along  the  guideway,  the  second  proposed  station  is  at  the  O'Hare 
International  Terminal  and  the  People  Mover.  This  station  stop  will  permit  riders  to 
connect  directly  with  the  new  International  Terminal,  or  continue  into  O'Hare  Air- 
port via  the  People  Mover,  which  links  all  O'Hare  Airport  terminals. 

From  this  point  the  PRT  vehicles  will  loop  back  and  travel  eastward  next  to  the 
westward  guideway.  The  easterly  vehicles  will  have  the  option  of  stopping  at  Sta- 
tion 1,  where  riders  can  board  Metra  passenger  trains,  or  continue  easterly  into 
Rosemont  and  onto  the  initial  deployment  system. 

North  Expansion:  Phase  1 

Beginning  at  the  northern  most  portion  of  the  initial  guideway  system  (near  Riverway  and 
Westin  Hotel),  PRT  vehicles  travel  along  the  guideway  track  in  a  northerly  direction  along 
the  west  side  of  River  Road  where  the  vehicles  first  cross  over  Higgins  Road  and  continue 
north  where  the  guideway  then  turns  west  along  the  south  side  of  Devon  Avenue. 

Station  1:  Devon  Station 

After  turning  west  along  the  south  side  of  Devon,  the  first  proposed  station  is  just 
west  of  River  Road.  This  station  will  serve  Des  Plaines  and  Rosemont  develop- 
ments. Des  Plaines  developments  served  include  the  Xerox  office/warehouse 
facility;  O'Hare  Office  Center;  and  Marriott  Courtyard  Hotel.  Rosemont  develop- 
ments include  Rosemont  Village  Hall;  the  Dairy  Center  and  its  allied  associations; 
the  381,000  square  foot  One  O'Hare  Center,  and  its  planned  twin  tower;  and  Heit- 
man  Center  O'Hare. 

Station  2:  Lakeside  Station 

Continuing  west  along  the  guideway,  the  second  proposed  station  is  slightly  west  of 
1-294,  and  will  serve  the  650,000  square  foot  O'Hare  Lake  Office  Plaza  to  the  north; 
the  285,986  square  foot  Orchard  Point  Office  Center  to  the  west;  the  145  unit  Ex- 
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ecutive  Estates  Condominiums  to  the  east;  and  Des  Plaines  single-family  residents  to 
the  northwest.  It  should  be  noted  that  future  development  estimates  reviewed  and 
summarized  in  this  report  do  not  reflect  the  redevelopment  of  the  O'Hare  Lake  Of- 
fice Plaza,  which  will  include  over  2  million  square  feet  of  mixed-use 
office/hotel/conference  development. 

Siation  3:  Higgins  East  Station 

Continuing  west  along  the  south  side  of  Devon  and  then  southeasterly  along  the 
south  side  of  Higgins  Road,  vehicles  can  continue  directly  to  the  third  proposed  sta- 
tion. This  station  will  primarily  serve  9701  and  9801  Northwest  Plaza  along  the 
south  side  of  Higgins,  but  will  also  complement  service  offered  to  residents  of  E.x- 
ecutive  Estates  Condominiums  and  employees  and  visitors  of  Orchard  Point  Office 
Center. 

After  leaving  this  station,  PRT  riders  will  continue  traveling  southeasterly  where 
the  guideway  will  cross  over  River  Road  and  turn  south  along  the  east  side  of  River 
Road  and  merge  with  the  initial  PRT  guideway  at  Riverway. 

North  Expansion:  Phase  2 

Beginning  at  the  northern  edge  of  the  intersection  of  Higgins  Road  and  Devon  Avenue, 
PRT  vehicles  will  travel  along  the  guideway  track  in  a  westerly  direction  along  the  north 
side  of  Higgins  Road  where  the  vehicles  first  cross  over  or  under  1-90  and  continue  west 
where  the  guideway  then  turns  northwesterly  along  the  Wisconsin  Central  Railroad. 

Siation  1:  Mannheim  Road  Station 

After  turning  northwesterly  along  the  Wisconsin  Central  Railroad,  the  first 
proposed  station  is  just  immediately  north  of  1-90.  This  station  will  serve  Des 
Plaines  single-family  residents,  permitting  them  direct  access  to  a  multitude  of 
employment  opportunities  within  the  initial  and  expanded  PRT  sites. 

Station  2:  Rosemont  Horizon 

Continuing  northwesterly  along  the  guideway  and  then  turning  west  at  the 
Rosemont  Horizon,  the  second  proposed  station  is  at  the  east  entrance  of  the 
Rosemont  Horizon.  This  station  will  serve  1,400,000  annual  Rosemont  Horizon 
visitors,  the  462  room  Sheraton  International  O'Hare  Hotel,  as  well  as  provide 
shuttle  service  for  the  times  the  Rosemont  Horizon  parking  facility  serves  as  over- 
flow parking  for  the  Rosemont  Exposition  Center  and  nearby  hotels.  Additionally, 
future  intercept  parking  could  be  provided  at  this  station  site  to  accommodate  park- 
ing for  inbound  daytime  employees. 

Station  3:  Higgins  West  Station 

Leaving  the  Rosemont  Horizon,  the  guideway  continues  south  and  crosses  over  1-90. 
where  it  runs  along  the  western  edge  of  Ramada  Hotel  and  turns  southeasterly  along 
the  north  side  of  Higgins.  Traveling  southeasterly  on  the  guideway  along  Higgins 
Road,  the  third  station  is  located  on  the  northwest  corner  of  the  intersection  of 
Mannheim  and  Higgins  Roads.  This  station  serves  O'Hare  Corporate  Towers,  the 
143  room  Best  Western  Hotel,  the  462  room  Sheraton  International  O'Hare  Hotel,  the 
723  room  Ramada  Hotel  O'Hare,  the  300  room  Embassy  Suites  Hotel,  and  the  97 
room  Travel  Lodge. 
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Station  4:  Metra/ International  Station 

Leaving  the  Higgins  West  Station,  the  guideway  crosses  east  over  Mannheim  Road 
and  south  over  Higgins  Road,  where  it  runs  along  the  western  edge  of  O'Hare  Inter- 
national Office  Center,  and  turns  east  along  the  Devon  right-of-way.  Traveling  east 
on  the  guideway  along  the  Devon  right-of-way,  the  fourth  station  is  located  to  the 
southeast  of  O'Hare  International  Office  Center,  and  is  directly  connected  to  the 
potential  Metra  passenger  station  along  the  Wisconsin  Central  Line.  This  Metra  sta- 
tion and  its  regional  transportation  linkages  are  described  in  greater  detail  in  the 
PRT  Ridership  section.  This  station  will  serve  the  existing  500,000  square  foot  and 
planned  250,000  square  foot  buildings  of  the  O'Hare  International  Center;  the  300 
room  Embassy  Suites  Hotel;  the  Rosemont  Health  &  Residential  Community  Center; 
and  Metra  passengers.  This  station  serves  as  a  critical  link  between  a  large  and 
widely  dispersed  population  along  this  potential  Metra  passenger  line  and  the  many 
employment  opportunities,  entertainment  events  and  conferences  within  the  Initial 
and  Expanded  PRT  Sites. 

After  leaving  this  station,  PRT  riders  can  continue  traveling  easterly  to  Higgins 
Road  where  the  guideway  will  merge  with  Phase  1  of  the  North  Expansion  along  the 
south  edge  of  the  intersection  of  Devon  Avenue  and  Higgins  Road.  As  an  optional 
connection,  PRT  riders  can  travel  south  to  the  O'Hare  North  Station. 

Optional  Station  5:  O'Hare  North 

Traveling  south  from  the  Metra/International  Station,  the  fifth  proposed  station  is 
at  the  north  terminal  station  of  the  O'Hare  Airport  People  Mover.  This  station  stop 
will  permit  riders  to  continue  to  all  O'Hare  Airport  terminals  via  the  People  Mover, 
and  will  serve  as  an  alternate  or  addition  to  the  O'Hare  South  PRT  Station.  This 
station  would  open  access  and  development  opportunities  for  land  adjacent  to  Man- 
nheim Road,  including  property  which  is  developable  within  O'Hare  Airport. 
Finally,  the  site  characteristics  of  this  station  would  offer  a  national  and  interna- 
tional high-profile  image  for  the  PRT  which  could  not  be  reproduced  anywhere  else 
in  the  suburbs  of  Chicago.  Through  this  connection,  national  and  international  air 
travelers  can  access  conventions,  conferences,  hotels,  entertainment,  and  offices 
within  the  PRT  sites,  as  well  as  other  suburban  and  Chicago  attractions  connected 
via  Metra,  Pace  and  CTA,  without  ever  having  to  rent  a  car. 

MAJOR  MARKETS  SERVED:  EXPANDED  PRT  SITE 

Summarized  in  Table  3,  Major  Markets  Served  by  the  Initial  and  Expanded  PRT,  are  the 
types  and  amounts  of  major  markets  within  one-quarter  mile  of  the  expanded  PRT 
guideway  system.  Major  markets  served  by  the  expanded  PRT  include  office,  hotel,  res- 
taurant, convention,  air  travel,  residential,  community  recreational  facilities,  parks  and 
forest  preserve.  These  major  markets  will  generate  the  following  stable  ridership  base:  a 
large  population  of  employees,  business  visitors,  hotel  guests,  conventioneers, 
restaurant/entertainment  guests  and  residents  within  the  demonstration  site.  Appendix  1, 
Developments.  Employment  Estimates  and  Convention/Meeting  Facilities,  includes  several 
tables  which  provide  a  detailed  list  of  each  development  within  the  expanded  PRT  market 
site. 
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TABLE  3  Oli^<$-^^T«l1 

MAJOR  MARKETS  SERVED  BY  THE  INITIAL  PRT 
ROSEMONT.  ILLINOIS 


EXISTING  DEVELOPMENT                            PLANNED  DEVELOPMENT 

TOTAL  DEVELOPMENT 

SIZE 

EMPLAqSITORS                     SIZE               EMPUVISITORS 

SIZE 

EMPuvisrroRs 

1  NORTH  EXPANSION                  | 

RcsidentiAl 

813    C/a/K 

1.747    Keuiieix, 

813 

l/mu 

1.747    KeaukMl 

Office 

3,432.401    S.r. 

13.930                1.927.100   SF                         7,708 

5,359.501 

S.F. 

21.638 

Hotel 

2.148    Km, 

2.148                          300   Xai<                            300 

2.448 

Km, 

2.448 

—Average  Daily  Guests  [  1 ) 

1.504                                                                  210 

' 

1.714 

Restaurant 

1.796    Sau 

338 

1,796 

SCMU 

338 

Conventions/Banquets/Mectings  [2] 

— SiK 

124.156  SF. 

124.166 

s.r. 

— Capacity 

4.730 

4.730 

—Est.  1990  Visitor  Days  [3] 

147.864 

405 

147.864 

405 

Rosemont  HorLZon 

15 

15 

—Size 

18.500   Set, 

18,500 

Seau 

—Capacity 

18.500  Sau 

18.500 

Sau 

—Est.  1990  Visttor  Days  (4) 

1.400.000 

3.336 

1. 400.000 

3.836 

Tmupetuueo  Liakjgej 

~laleKept  Aod  Overflow  Parting 

—O'HMFt  Airport  People  Mover-ACS 

— O'Htre  lalemMlioail  Airport  (via  ACS) 

30.000 

"Poteatial  Meira  Paueager  SuUao 

oa  Wiaeaesin  CauraJ  Uae 

Total  Employoes 

16,431 

8,008 

24,439 

Average  Daily  Hotel  Gueaj 

1.504 

210 

1,714 

Avg.  Daily  Coov/Mtg  Gueai 

405 

405 

Avg.  Daily  Honzoa  Attendees 

3,836 

3,836 

Total  Reaidesls 

1.747 

1,747 

Total  Daytune  Populatioii 

23,922 

8.218 

32,140 

,^,                                                                                   .....v™..^v....~ 

|WEST  EXPANSION                       | 

Office 

TraatpetuUca  LiakMge* 
—latrtrrf*  Parting  Ouagea 
— OHa/t  Atrpotx  People  Mover-AOS 
—O'Hare  tntenuuonMl  Airport  (via  AQ5) 
—PelentuJ  Meila  Paaacager  Sutioo 
oo  Wiaceaun  Cenlral  Lute 


1,324,224    SF 


ItOTAL  INfnAL  AND  EXPANDED  AREAS 

(See  Table  1  for  Inttint  Site  Touh) 

Employeea 

27,830 

23.230 

51.060 

Avenge  Daily  Hotel  GuoU 

3,599 

942 

4.541 

Avg.  Daily  Conv/Mtg  Gueas 

1,772 

148 

1.920 

Avg.  Daily  Expo  Center  AltnuVn 

2.343 

729 

3,072 

Avg.  Daily  Horizaa  Attendee* 

3,836 

3,836 

Avg.  Daily  Theater/Movie  Goen 

6.348 

6,348 

Total  Reaidenta 

2,431 

2,431 

Total  Daytime  Population 

41,811 

31.397 

73,208 

NOTE:  Major  marltets  include  tnajor  types  of  usea  witMa  one-quarter  mile  of  the  PRT  guideway,  which  is  the  assumed  distance  a  PRT  i 
walk  to  use  the  system.    Beyond  one-quarter  mile  it  is  assumed  people  would  take  an  alternate  mode  of  transportation. 

1 .  Average  daily  guesu  for  hotels  is  based  on  total  rooms  and  an  occupancy  factor  of  70  percent. 

2.  Employment  estimates  for  convention,  banquet  and  meeting  facilities  is  included  as  part  of  hotel  employtnent, 
which  is  baaed  on  I  employee  per  hotel  room.   See  the  Appendix  for  a  detailed  estiinate  of  employment. 

3.  Average  daily  convention  ajid  meeting  attendance  is  based  on  estimated  atmual  visitor  days  divided  by  365  days  per  year. 

4.  Average  daily  Rosemont  Horizon  attendance  is  baaed  on  total  annual  attendance  (excludes  performers)  divided  by  365  days  per  year. 
Trkla,  Pettigrew,  Allen  &  Payne 
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Based  on  existing  development,  the  Expanded  PRT  Deployment  Site  contains  approximately 
3.4  million  square  feet  of  office  space,  2,148  hotel  rooms,  124,000  square  feet  of 
conference/banquet  space  (within  hotels),  restaurant  seating  capacity  of  1,800,  18,500  seats 
for  major  entertainment  events  at  the  Rosemont  Horizon,  and  over  800  residential  units. 
Estimated  total  daytime  population  within  one-quarter  mile  of  the  expanded  PRT  guide- 
way  system  is  approximately  23,922.  This  population  consists  of  the  following:  16,431 
employees,  1,504  average  daily  hotel  guests,  405  average  daily  conference/banquet  guests, 
3,836  average  daily  Rosemont  Horizon  attendees,  and  1,747  residents.  In  this  estimate,  and 
in  the  ones  to  follow,  there  may  be  some  overlap  between  hotel  guests  and  conventioneers, 
and  residents  and  employees.  In  terms  of  PRT  demand,  however,  they  still  represent  poten- 
tial round-trip  location-to-location  PRT  users.  Also,  these  estimates  exclude  other  groups 
of  visitors,  such  as  daytime  business  and  office  visitors. 

Based  on  planned  developments  over  the  next  five  to  ten  years,  the  North  and  West  E.\pan- 
sion  Sites  will  include  approximately  an  additional  3.3  million  square  feet  of  office  space, 
and  300  hotel  rooms.  This  new  development  is  estimated  to  increase  daytime  population  as 
follows:  employment  from  16,431  to  29,736,  an  increase  of  81  percent,  or  13,305  employees; 
and  average  daily  hotel  guests  from  1,504  to  1,714,  an  increase  of  14  percent,  or  210 
average  daily  guests.  Thereby  raising  the  total  daytime  population  within  the  west  and 
north  expansion  sites  from  23,922  to  37,437,  an  increase  of  56  percent,  or  13,515. 

Based  on  existing  and  planned  developments,  the  Initial  and  Expanded  PRT  Sites  are  es- 
timated to  have  a  total  daytime  population  of  73,208.  This  is  comprised  of  the  following: 
51,060  employees,  4.541  average  daily  hotel  guests,  1,920  average  daily  conference/banquet 
guests.  3,072  average  daily  Rosemont  Expo  visitors,  3,836  average  daily  Rosemont  Horizon 
attendees,  6,348  average  daily  theater  guests,  and  2,431  residents.  This  estimate  may  in- 
clude some  overlap  between  hotel  guests  and  conventioneers,  and  residents  and  employees. 

Figure  8,  Expanded  Market  Area,  illustrates  the  distribution  of  the  above  markets 
throughout  the  West  and  North  Expansion  Sites.  The  North  Site  is  divided  into  three  sub- 
areas  which  relate  to  segments  of  the  PRT  alignment  in  proximity  to  recommended  station 
locations.  Reviewed  below  are  the  types  and  amounts  of  major  existing  and  planned 
development  within  each  of  the  subareas. 

West  Expansion  Site.  Existing  development  within  this  subarea  includes  industrial 
uses  within  Rosemont,  and  the  entire  O'Hare  International  Airport  via  the  People 
Mover.  Future  development  includes  approximately  1,325,000  square  feet  of  office 
space,  and  a  possible  Metra  passenger  station. 

North  Expansion:  Subarea  A.  Existing  development  within  this  subarea  includes  the 
following:  145  residential  units;  2,213,101  square  feet  of  office  space;  and  180  hotel 
rooms.  Planned  development  includes  531,000  square  feet  of  office  space,  plus  the 
proposed  2  million  square  foot  mixed-use  redevelopment  of  O'Hare  Lake  Office 
Plaza,  which  is  not  included  in  Table  3  or  Appendix  1. 

North  Expansion:  Subarea  B.  Existing  development  within  this  subarea  includes  the 
following:  470  residential  units;  873,200  square  feet  of  office  space;  1,263  hotel 
rooms;  88,266  square  feet  of  conference/banquet  space;  and  restaurant  seating 
capacity  of  896.  Planned  development  includes  the  following:  1.050,000  square  feet 
of  office  space;  a  300  hotel  room  addition  to  the  Ramada  Hotel;  and  an  80,000 
square  foot  health  and  residential  community  center.  Additionally,  this  subarea  in- 
cludes the  optional  expansion  of  the  PRT  system  to  connect  with  the  potential  Metra 
passenger  station,  and  O'Hare  International  Airport  via  the  People  Mover.  This  con- 
nection will  permit  access  to  many  markets  made  possible  through  the  airport  and 
Metra. 


Proposed  PRT  Denionstratwn  Project   •    Village  of  Rosertwni.  Illinois  Page  27 


o 


fa 


i 

1       1  5  1  1 1 1 1  §.  ' 

1 

1     |»-^    !-    :■ 

i 

2        l-IISS      !-=M 

i  i 

1  Ml  i^ 

illiiiill 

w, 


iczi 


B  ^ 


^  1    l}llil!J- 

M 

I      3j5B     3     1 

1 

la 

1      2  1 1  5  1    5.  5  , 

III  Inn- 3  3 

© 


w 


North  Expansion:  Subarea  C.  Existing  development  in  this  subarea  includes  470 
residential  units;  346,100  square  feet  of  office  space;  705  hotel  rooms;  34,600  square 
feet  of  conference/banquet  space;  the  Fountain  Blue  Restaurant  and  Banquet 
facility  with  seating  capacity  of  750;  and  the  Rosemont  Horizon,  which  contains 
18,500  seats  for  major  entertainment  events.  Additionally,  the  Horizon  currently 
serves  as  overflow  parking  for  the  Expo  Center  and  nearby  hotels,  and  there  is  an 
opportunity  for  the  Horizon's  parking  facility  to  serve  as  an  intercept  parking 
facility. 

MAJOR  TRAFFIC  GENERATORS  OF  THE  EXPANSION  SITES 

Table  4,  Major  Traffic  Generators  Within  the  Expanded  PRT  Sites,  summarizes  some  of  the 
major  traffic  generators  contained  within  the  West  and  North  Expansion  Sites.  Major  traf- 
fic generators  within  the  expanded  PRT  Sites  include  nationally  and  internationally  recog- 
nized hotels,  corporations,  and  convention  and  entertainment  facilities.  The  expansion 
sites  contain  the  following  highlighted  existing  developments:  the  650,000  square  foot 
O'Hare  Lake  Office  Plaza;  the  500,000  square  foot  O'Hare  International  Center;  the  381,000 
square  foot  One  O'Hare  Center,  the  285,986  square  foot  Orchard  Point  Office  Center;  the 
723  room  Ramada  Hotel  O'Hare;  the  462  room  Sheraton  International  O'Hare;  the  300  room 
Embassy  Suites  Hotel;  the  243  room  Holiday  Inn;  the  Rosemont  Horizon;  and  Nick's  Fish- 
market  Restaurant  at  O'Hare  International  Center. 

Additionally,  the  Expanded  PRT  Sites  connect  with  O'Hare  International  Airport.  Cur- 
rently, there  are  approximately  30,000  employees  on  the  grounds  of  O'Hare  International 
Airport.  In  1990,  there  were  approximately  60  million  passengers  and  810,000  flights. 
Based  upon  Federal  Aviation  and  Aeronautics  reports,  the  projection  of  passengers  for  1995 
is  75  million  passengers. 

Appendix  1,  Developntents.  Employment  Estimates  and  Convention/ Meeting  Facilities,  provides 
a  detailed  list  of  each  existing  and  proposed  development  within  the  initial  and  expanded 
PRT  sites,  along  with  their  size,  number  of  employees,  amount  of  conference/banquet 
space,  entertainment  space  and  number  of  residents.  Collectively,  these  developments  com- 
prise the  major  markets  served  by  the  PRT. 

These  major  regional,  national  and  international  markets  served  by  the  proposed  PRT  com- 
bine to  create  the  most  unique  site  characteristics  offered  in  the  Chicago  suburbs  for  the 
successful  testing  of  the  initial  deployment  and  future  expansion  of  the  PRT  system. 
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TABLE  4 

SELECTED  MAJOR  TRAFFIC  GENERATORS  WITHIN  THE  EXPANSION  PRT  SITES 

ROSEMONT,  ILLINOIS 


EXISTING 

PLANNED 

TOTAL 

SUBAREA 

DEVELOPMENT 

DEVELOPMENT 

DE'VELOPMENT 

[offices                        I 

O'Hare  Lake  Office  Plaza 

a 

650.000 

S.F. 

650,000 

S.F. 

O'Hare  International  Ctr. 

B 

500,000 

S.F. 

250,000 

S.F. 

750,000 

S.F. 

One  O'Hare  Center 

A 

381,000 

S.F. 

381,000 

S.F. 

Orchard  Point  Office  Center 

A 

285,986 

S.F. 

285,986 

S.F. 

O'Hare  Corporate  Towers 

B 

203,000 

S.F. 

203,000 

S.F. 

Ramada  Office  Expansion 

B 

800,000 

S.F. 

800,000 

S.F. 

Subtotal 

2,019,986 

S.F. 

1,050,000 

S.F. 

3,069,986 

S.F. 

1  HOTELS                                  1 

Ramada  Hotel  O'Hare 

B 

723 

Rooms 

300 

Rooms 

1,023 

Rooms 

Sheraton  Int'l  O'Hare 

C 

462 

Rooms 

462 

Rooms 

Embassy  Suites 

B 

300 

Rooms 

300 

Rooms 

Holiday  Inn,  Des  Plaines 

C 

243 

Rooms 

243 

Rooms 

486 

Rooms 

Subtotal 

1,728 

Rooms 

543 

Rooms 

2,271 

Rooms 

[restaurants                1 

Nick's  Fismarket, 

B 

300 

Seats 

300 

Seats 

at  O'Hare  Int'l  Office  Center 

1 

[meeting/banquet  faciuties 

Ramada  Hotel 

B 

74,000 

S.F. 

74,000 

S.F. 

Fountain  Blue 

C 

25,500 

S.F. 

25,500 

S.F. 

Subtotal 

99,500 

S.F. 

99,500 

S.F. 

1  ROSEMONT  HORIZON           | 

C 

18,500 

Seats 

1 

18,500 

S.F. 

[transportation  linkages 

— Pace/CTA  Transfer  Terminal 
— Intercept  and  Overflow  Parking 
— O'Hare  People  Mover- ACS 
— O  'Hare  International  Terminal  5 
— Potential  Metra  Passenger  Station 
on  Wisconsin  Central  Line 


Initial-C 

Initial-C,  North-B,  and  West 
North-B,  and  West 
North-B,  and  West 
North-B,  and  West 
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Definitional  Constraints 


Definitional  Constraints 

The  RFP  lists  three  criteria  which  describe  the  definitional  constraints  of  an  ideal  PRT 
site.  Rosemont's  proposed  PRT  system  meets  these  criteria,  further  showing  the  high  poten- 
tial for  successful  PRT  deployment.  Each  criteria  is  discussed  below,  describing  the  major 
advantages  of  the  Rosemont  PRT  system. 

1.  Rosemont's  proposed  PRT  system  is  described  in  previous  sections.  Because 
of  Rosemont's  concentrated  development  patterns,  the  Initial  Deployment 
Site  is  both  large  enough,  but  compact  enough  for  a  2.2  mile  loop  to  serve  a 
high  number  of  employees  and  visitors  as  well  as  connecting  many  employ- 
ment centers,  meeting  facilities  and  hotels  both  with  each  other  and  with 
parking  and  transit  facilities.  Additionally,  the  variety  and  intensity  of  uses 
and  activities  provide  opportunities  for  several  logical  network  expansions 
beyond  the  boundaries  of  the  initial  system.  A  west  expansion  would  connect 
the  Initial  PRT  Deployment  Site  to  the  new  O'Hare  International  Terminal, 
plus  the  O'Hare  Terminal  and  remote  parking  area  via  a  connection  with  the 
new  O'Hare  people  mover,  as  well  as  a  connection  with  the  new  Wisconsin 
Central  Metra  Station.  A  north  expansion,  consisting  of  two  phases,  would 
connect  the  Initial  PRT  Deployment  Site  to  the  Higgins  Road  corridor  and 
the  Rosemont  Horizon.  Additionally,  the  Rosemont  Horizon  could  serve  as 
an  intercept  facility  to  connect  with  the  PRT  system. 

[Topography  is  not  a  constraint.  The  area  is  essentially  flat  and,  accordingly, 
does  not  represent  a  problem  with  either  the  alignment,  stations  or  their  con- 
structibility. 

2.  Many  locations  with  sufficient  space  for  (stations  Jare  available  in  the 
proposed  site  area.  The  Rosemont  Initial  PRT  Deployment  Site  is  proposing 
seven  stations,  two  potential  station  locations,  and  a  maintenance  and  storage 
facility.  These  stations,  will  link  up  to  the  pedestrian  walkway  and  skywalk 
systems.  The  stations  are  designed  to  fit  in  with  surrounding  developments, 
minimize  the  amount  of  deadhead  mileage,  be  fully  accessible,  and  link  up 
several  different  land-uses  such  as  office,  retail,  residential  and  entertain- 
ment. A  system  of  freestanding  stations  are  proposed  which  provides  for  the 
highest  level  of  service,  lowest  amount  of  cost,  and  greatest  flexibility. 

[The  maintenance  and  storage  facility  is  proposed  to  be  located  within  IDOT's 
right-of-way,  efficiently  using  what  typically  is  unusable  space.  It  is 
designed  to  be  approximately  90,000  square  feet  with  a  capacity  to  hold  40  to 
50  PRT  vehicles.  This  right-of-way  location  is  within  the  loop  created  by  the 
1-190  exit  to  Des  Plaines  River  Road,  adjacent  to  the  Pace/CTA  station. 

3.  All  stations  will  be  fully  accessible  to  the  disabled  and  mobility-impaired  at 
ground  level.  The  pedestrian  network  in  Rosemont  consists  of  a  pedestrian 
skywalk  system  and  ground  level  walkways.    These  two  systems  complement 
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each  other,  providing  options  for  pedestrian  circulation.  The  ground  level 
walkway  system  includes  curb  cuts  and  sidewalks,  providing  paths  between 
buildings,  transit  and  parking  facilities.  The  skywalk  system  provides  con- 
venient, safe  and  weather  protected  travel  between  destinations.  Pedestrian 
network  illustrations  are  shown  in  the  following  section,  PRT  Ridership.  All 
stations  are  designed  with  stairs,  escalators  and  elevators  between  all  levels. 
Where  stations  are  proposed  with  an  office  center  or  hotel,  the  use  of 
electronic  sliding  doors  are  proposed.  The  Initial  PRT  Deployment  Site  will 
encourage  ridership  by  the  disabled  and  mobility-impaired  persons  who  work 
in  this  area,  or  who  are  visiting  the  hotels  and/or  convention  centers, 
Nearby  medical  facilities  in  Des  Plaines  may  provide  logical  future  PRT  ex- 
pansion areas. 
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PRT  Ridership 


Ridership  is  key  to  the  success  and  feasibility  of  any  PRT  system.  Sufficient  ridership  for 
the  PRT  is  predicated  upon  its  ability  to  complement  the  local  and  regional  transportation 
systems,  provide  linkages  to  existing  public  transit  facilities,  generate  stable  ridership,  and 
Vsupport  regional  trips  which  utilize  and  complement  Pace,  Metra  and  CTA,  thereby  reduc- 
ing the  need  for  future  highway  and  parking  expansion.  Discussed  below  are  major  factors 
contributing  to  the  ridership  advantage  of  the  Rosemont  PRT  Demonstration  Site. 

REGIONAL  AND  LOCAL  TRANSPORTATION  NETWORK 

This  section  on  regional  and  local  transportation  linkages  responds  to  the  following  rider- 
ship statement  and  criteria  used  by  the  RTA  in  describing  the  complementary  regional 
transportation  linkages  which  would  be  characteristic  of  an  ideal  PRT  site. 

1.  The  site  should  complement  the  regional  transportation  system  by  tying-in  with 

other  transit  service,  and  parking  and  highways  as  appropriate. 

In  comparing  Rosemont's  proposed  Initial  and  Expanded  PRT  Sites  to  this  statement  and 
criteria,  this  section  addresses  the  following: 

1.  Existing  and  future  Metra.  Pace.  CTA  and  O'Hare  transit  services  and  facilities. 

2.  The  connection  of  PRT  to  these  transit  services  and  the  local  highway  network. 

3.  Regional  and  local  trips  where  PRT  would  be  preferred  over  the  automobile. 

4.  The  benefits  of  a  PRT  expansion  to  the  local  and  regional  transportation  network. 

The  Rosemont  PRT  demonstration  system  is  directly  connected  with  Pace  and  CTA  serv- 
ices, and  is  linked  to  Metra  (via  Pace)  and  O'Hare  International  Airport  (via  CTA).  The 
PRT  system  is  also  at  an  intercepting  location  to  the  regional  and  local  highway  networks. 
This  section  describes  PRT  linkages  to  existing  transportation  systems,  and  benefits  of 
these  linkages  to  economic  development  and  the  reduction  for  future  highway  and  parking 
expansion.    See  Figure  9,  Regional  and  Local  Transportation  Network. 

Initial  PRT  Site  and  the  Existing  Transportation  Network 

The  public  transit  linkages  alone  create  a  door-to-door  transit  link  between  the  numerous 
Metra,  Pace  and  CTA  transit  station  stops  and  each  development  along  the  Initial  PRT  Sys- 
tem. Metra  and  Pace  transit  linkage  stops  extend  from  the  northwest  suburbs  as  far  as  Har- 
vard, Illinois  into  Downtown  Chicago.  CTA  station  stops  and  linked  bus  routes  include 
O'Hare  Airport  Terminal,  stops  throughout  Chicago,  as  well  as  stops  and  bus  routes  into 
Evanston,  Wilmette,  Skokie,  Morton  Grove,  Oak  Park,  River  Forest,  Forest  Park  and  Cicero. 
Additionally,    the    PRT    system  is  at  an  intercepting  location  to  the  local  highway  network, 
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which  includes  River  and  Higgins  Roads,  1-294,  1-90  and  1-190  (O'Hare  extension).  These 
highways  permit  access  to  the  entire  Chicago  metropolitan  area.  Reviewed  below  are  each 
of  the  major  linkages  to  the  PRT  system. 

Pace/CTA  River  Road  Transfer  Terminal.  A  PRT  station  directly  links  the  PRT 
system  with  the  Pace/CTA  River  Road  Transfer  Terminal.  The  Pace/CTA  Transfer 
Terminal  is  the  largest  transit  facility  in  the  northwest  suburbs. 

Eight  Pace  routes  converge  at  this  facility  with  a  total  daily  ridership  of  over  5,600. 
These  eight  routes  are: 

223E  Elk  Grove-East  Industrial 

223W  Elk  Grove-West  Industrial 

221  Wolf  Road 

230  South  Des  Plaines  I  Pace  Linkage  with  Metra.  Des  Plaines  C&I^V  Station) 

325  25th  Avenue  (Pace  Linkage  with  Metra.  Franklin  Park  Milwaukee  Station) 

326  West  Irving  Park 
606  Northwest  Limited 

616        The  Chancellor  Connection  (Pace  Linkage  with  Metra-Itasca  Milwaukee 
West  Station) 

The  CTA  River  Road  transit  station  is  the  first  station  stop  from  O'Hare  Interna- 
tional Airport.  Travel  time  from  O'Hare  is  approximately  two  to  three  minutes,  and 
from  downtown  it  is  approximately  thirty-five  minutes.  The  daily  weekday  board- 
ings at  this  station  are  5,500  persons. 

Metra  Chicago  &  Northwestern  and  Milwaukee  Lines.  The  Metra  Chicago  &  North- 
western (C&NW)  Northwest  Line  and  the  Milwaukee  West  Line  are  linked  to  the 
PRT  system  by  the  Pace/CTA  River  Road  Transfer  Terminal  via  Pace  Link-Up 
service.  The  Pace  Link-Up  connection  to  the  C&NW/Northwest  Line  is  at  the  Des 
Plaines  Metra  station  via  route  230,  and  the  connection  to  the  Milwaukee  West  Line 
is  at  the  Franklin  Park  Metra  station  via  route  325,  and  the  Itasca  Metra  Station  via 
route  616,  during  peak  hours. 

Local  Highway  Network 

The  PRT  will  also  help  to  minimize  increases  in  rush-hour  traffic  congestion  on  lo- 
cal streets  as  new  development  occurs.  A  5,000  car  intercept  garage  is  planned  next 
to  the  Pace  Terminal.  Although  the  garage  is  intended  primarily  as  a  remote  park- 
ing and  auto  service  facility  for  air  travelers,  it  could  also  serve  office  workers 
^  heading  for  Rosemont  destinations  who  would  park  immediately  upon  exiting  the 
\^  expressway  and  then  take  the  PRT  to  their  office,  rather  than  driving  on  already 
congested  local  streets,  such  as  River  Road.  Intercept  garages  can  benefit  Rosemont 
in  the  following  ways:  (1)  ease  parking  requirements,  (2)  reduce  the  need  for  major 
parking  facilities  (surface  and  garage  type)  attached  to  developments,  (3)  increase 
economic  development  opportunities,  and  (4)  increase  design  flexibility  for  new 
developments. 

E.vpanded  PRT  Site  and  the  Existing  Transportation  Network 

A  West  and  North  expansion  of  the  PRT  demonstration  system  are  proposed.  The  West  Ex- 
pansion would  connect  with  O'Hare  International  Airport,  the  O'Hare  People  Mover,  addi- 
tional future  office  development  west  of  1-294,  and  the  potential  Metra  passenger  service 
and  station  on  the  Wisconsin  Central  Line.  The  North  Expansion  would  connect  with  the 
Rosemont  Horizon,  Des  Plaines,  residential  areas,  restaurants,  additional  office  and  hotel 
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developments  along  the  system,  a  potential  Metra  station,  and  the  O'Hare  People  Mover. 
These  expansions  will  add  significantly  to  the  already  established  linkages  of  the  Initial 
PRT  Site.  Discussed  below  are  the  additional  transportation  linkages  created  by  the  two 
expansions. 

West  Expansion:  O'Hare  International  Terminal  and  the  People  Mover 

The  West  Expansion  of  the  PRT  demonstration  system  will  connect  directly  with  the 
new  International  Terminal  and  the  O'Hare  People  Mover.  This  PRT  connection 
will  permit  continued  public  transit  mobility  and  access  to  offices,  hotels,  conven- 
tions and  meetings  in  Rosemont  by  hundreds  of  thousands  of  national  and  interna- 
tional travelers,  without  ever  having  to  use  a  car. 

West  Expansion:  Metra  Rosemont  Station 

The  West  Expansion  of  the  PRT  will  directly  connect  with  a  potential  Metra  pas- 
senger station  on  the  Wisconsin  Central  Line.  This  line  is  now  being  considered  for 
passenger  service  by  Metra  and  would  originate  in  Mundelein,  travel  south,  and 
merge  with  either  the  C&NW  Northwest  Line  or  the  Milwaukee  West  Line  where  it 
would  continue  into  Chicago  and  terminate  at  either  the  C&NW  Passenger  Terminal 
or  Union  Station.  Station  stops  along  this  line,  as  extended  to  the  Milwaukee  West 
Line,  would  include  Mundelein,  Vernon  Hills,  Prairie  View,  Buffalo  Grove,  Wheel- 
ing, Prospect  Heights,  Mount  Prospect,  North  Des  Plaines,  Deval  (transfer  station 
with  C&NW  Northwest  Line),  South  Des  Plaines,  O'Hare  Airport,  Schiller  Park,  and 
Franklin  Park  where  it  would  merge  with  the  Milwaukee  District  West  Line  and 
continue  into  Downtown  Chicago.  At  O'Hare,  the  PRT  will  directly  connect  with  a 
Metra  Station  on  this  line,  allowing  commuters  to  travel  to  their  various  destinations 
in  Rosemont,  or  continue  into  O'Hare  Airport  via  PRT,  where  it  will  link  up  with 
the  People  Mover,  which  serves  all  terminals,  including  the  new  International  Ter- 
minal. Additional  future  service  of  the  Wisconsin  Central  Line  would  include  pos- 
sible Elmhurst  and  Oak  Brook  destinations. 

North  Expansion:  Rosemont  Horizon  and  Des  Plaines 

The  North  Expansion  of  the  PRT  will  connect  with  the  various  residential  areas  in 
Rosemont  and  Des  Plaines.  This  expansion  will  permit  residents  and  employees  to 
travel  non-stop  travel  between  major  transit  origins  and  destinations,  which  are  cur- 
rently linked  only  by  automobile.  Major  origins  and  destinations  include  O'Hare  In- 
ternational Airport,  the  Pace/CTA  Terminal,  and  the  potential  Metra  passenger  Wis- 
consin Central  station  at  O'Hare  Airport. 

Additionally,  the  North  Expansion  includes  a  connection  with  the  Rosemont 
Horizon,  which  receives  1,400,000  visitors  annually.  This  connection  would  serve  a 
critical  link  between  the  Horizon  and  O'Hare  Airport,  and  the  Pace/CTA  Terminal. 
Finally,  the  Rosemont  Horizon  also  serves  as  an  overflow  parking  facility  for 
'  nearby  hotel  guests  and  conventioneers,  with  shuttle  buses  transporting  guests  and 
conventioneers  back  and  forth.  The  PRT  would  reduce  traffic  congestion  by  remov- 
ing shuttle  buses  and  replacing  them  with  personalized  transportation. 

North  Expansion:  O'Hare  People  Mover 
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The  North  Expansion  of  the  PRT  system  will  connect  directly  with  the  O'Hare 
People  Mover.  This  linkage  would  be  located  at  the  north  terminal  of  the  People 
Mover  and  the  O'Hare  Airport  remote  parking  facility.  This  connection  would  serve 
as  an  alternate  or  addition  to  the  West  PRT  expansion  connection  with  the  People 
Mover. 

North  Expansion:  Metra  International  Station 

The  North  Expansion  of  the  PRT  will  directly  connect  with  a  potential  Metra  pas- 
senger station  along  the  Wisconsin  Central  Line.  This  linkage  would  be  located 
north  of  the  O'Hare  People  Mover,  east  of  Mannheim  Road,  and  south  of  the  Em- 
bassy Suites/O'Hare  International  Office  Center  complex.  This  connection  would 
serve  as  an  alternate  or  complement  the  West  PRT  expansion  connection  with  the 
potential  Metra  station. 

West  and  North  Expansion:  Local  Highway  Network 

When  the  North  Expansion  is  completed,  commuters  will  be  able  to  exit  1-90  at  Lee 
Street,  park  at  the  Rosemont  Horizon  lot,  and  take  the  PRT  to  their  office,  avoiding 
the  creation  of  additional  congestion  on  Higgins,  Mannheim  and  River  Roads.  Ad- 
ditionally, an  intercept  garage  could  be  located  at  the  proposed  Balmoral  entrance  to 
1-294  as  part  of  the  West  Expansion  which  will  serve  additional  future  office 
development  west  of  1-294. 

A  PRT  connection  between  these  regional  and  local  transportation  ends  would  be  preferred 
over  current  transportation  connections  by  a  wide  range  of  businesses  and  travelers  includ- 
ing, but  not  limited  to,  the  following: 

•  Hotel  guests  who  must  wait  10  to  20  minutes  for  a  shuttle  bus; 

•  Hotels   which   spend   between   $250,000   and   $1,000,000   per  year  on  shuttle 
buses; 

•  Employees   and    visitors   who    travel   to    the    Pace/CTA    Terminal    and    must 
either  walk  or  take  a  cab  to  their  destination; 

•  Businesses  whose  labor  market  would  expand  due  to  the  improved  linkage  to 
existing  transit  services; 

•  Hotel  guests  and  conventioneers  traveling  to  restaurants; 

•  Businesspersons  traveling  between  Rosemont,  O'Hare  and  the  Chicago  Loop; 

•  Hotel  guests  traveling  to  a  movie  theater; 

•  Residents  of  Rosemont  seeking  congestion-free  access  to  job  centers,   shop- 
ping, entertainment,  and  restaurants. 

ORIGIN-DESTINATION  PAIRS 

This  section  on  origin-destination  pairs  serves  to  answer  RTA's  request  for  a  response  to 
the  following  ridership  statements  and  criteria  used  in  describing  the  origin-destination 
pairs  and  trips  characteristics  of  an  ideal  PRT  site. 

/.  PRT  ideally  will  be  located  where  a  sufficient  number  and  variety  of  work  and 

non-work  destinations  exist  to  generate  stable  ridership  throughout  the  day. 

2.  A  site  within  a  major  multi-use  complex  in  which  PRT  would  serve  as  a  con- 

venient and  attractive  internal  distribution  and  circulation  system  in  preference  to 
the  automobile. 
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In  comparing  Rosemont's  proposed  Initial  and  Expanded  PRT  Sites  to  these  statements  and 
criteria,  this  section  addresses  the  following: 

/.  The  types  of  origin-destination  pairs  within  the  Initial  and  Expanded  Sites. 

2.  The  mode  of  transportation  used  prior  to  and  following  PRT  deployment. 

3.  Midday  and  evening  ridership. 

4.  Trips  better  served  by  PRT  which  are  currently  taken  by  automobile,  or  not  taken 
at  all  because  of  congestion  or  transportation  logistics 

The  Initial  PRT  System  will  serve  most  of  the  major  activity  centers  in  Rosemont,  includ- 
ing hotels,  the  Expo  Center,  the  Pace/CTA  Terminal,  restaurants,  office  centers,  parking 
garages,  and  residences.  Summarized  below  are  major  origin-destination  locations  of  the 
PRT  system,  and  the  current  and  future  transportation  modes  used. 

Initial  PRT  West  and  North  Expansion 

Regional/Subregional  Work  Trips 

Pace/CTA  Terminal  to:         Offices  Offices 

Hotels  Hotels 

Restaurants  Restaurants 

Expo  Center         Expo  Center 

Theaters  Theater 

Rosemont  Horizon 
Proposed  Metra  Station 
O'Hare  International  Terminal/ 
O'Hare  People  Mover 
Local  Work  Trips 

Residential  Areas       to:         Offices  Offices 

Hotels  Hotels 

Restaurants  Restaurants 

Expo  Center  Expo  Center 


Airport  Trips 


Theaters  Theaters 

Rosemont  Horizon 
Proposed  Metra  Station 
O'Hare  International  Terminal/ 
O'Hare  People  Mover 


O'Hare  Airport  to:  (via  CTA/PRT)   (via  CTA/PRT) 

Offices  Offices 

Hotels  Hotels 

Expo  Center         Expo  Center 


Internal  Trips 


Proposed  Metra  Station 


Expo  Center  to:         Offices  Offices 

Hotels  Hotels 

Parking  Parking 

Pace/CTA  Pace/CTA 

Restaurants  Restaurants 

Rosemont  Horizon 
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Hotels  to:  Restaurants  Restaurants 

Offices  Offices 

Theaters  Theaters 

Pace/CTA  Pace/CTA 

O'Hare  Airport  O'Hare  Airport 

(via  CTA)  (via  PRT) 

Rosemont  Horizon 

Offices  to:  Offices  Offices 

Hotels  Hotels 

Restaurants  Restaurants 

Parking  Parking 

O'Hare  Airport  Proposed  Metra  Station 

(via  CTA)  O'Hare  Airport 
(via  PRT) 

Off-Peak  Period  Travel 

Employees  of  the  above  major  development  types  will  generate  most  of  the  peak  period 
travel  on  their  trips  to  and  from  work.  Off-peak  period  travel  is  expected  because  of  the 
wide  mix  of  uses  contained  within  the  Initial  and  Expanded  PRT  Sites.  Major  off-peak 
trip  generators  and  their  off-peak  travel  times  are  listed  below. 

Rosemont  Exposition  Center  -  evenings  and  weekends 
Restaurants  --  midday,  evenings  and  weekends 
Hotels  —  midday,  evenings  and  weekends 
Pace/CTA  Terminal  --  midday,  evenings  and  weekends 
Rosemont  Horizon  —  evenings  and  weekends 

Current  Transportation  Modes 

Currently,  trips  which  are  being  made  between  these  origin-destination  points  are  being 
made  by  auto,  taxi,  shuttle  bus  or  foot.  Except  for  points  which  are  adjacent  to  one 
another,  travel  by-f-QOt  has  two  major  drawbacks:  distance  and  traffic  congestion.  First, 
where  walk  trips  exceed  one-quarter  mile  pedestrians  are  less  likely  to  walk  and  more 
likely  to  drive.  Secondly,  existing  traffic  congestion  and  right-of-way  widths  of  arterial 
roads  ii.e..  River,  Higgins,  Mannheim,  and  Devon  Roads)  are  incompatible  with  pedestrian 
movement,  particularly  when  crossing  these  arterials. 

Shuttle  buses  comprise  a  large  portion  of  trip  generation  to  and  from  hotels.  Presently, 
Rosemont  hotels  spend  anywhere  from  $250,000  and  $1,000,000  per  annum  operating  shuttle 
buses  to  and  from  O'Hare  and  remote^parking  facilities.  For  the  hotels  interviewed, 
gasoline  costs  alone  total  over  $1,000,000  per  annum.  These  buses  operate  on  headways  of 
between  10  and  20  minutes.  In  addition,  guests  often  use  taxi  cabs,  which  add  to  overall 
transportation  costs.  These  trips  and  their  frequency  add  a  tremendous  amount  of  conges- 
tion to  the  existing  roadways. 

Transportation  Modes  with  PRT 

Upon  completion  of  the  Initial  and  Expanded  PRT  Systems,  many  of  the  trips  made  be- 
tween these  origins  and  destinations  can  be  made  by  PRT,  particularly  those  trips  currently 
made  by  shuttle  buses.  Each  PRT  station  is  strategically  located  to  maximize  usage  of  the 
system  by  serving  multiple  users  and  reducing  the  average  trip  distance  to  the  PRT  station 
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for  all  potential  users.  Trips  to  each  PRT  station  are  made  by  foot  and,  to  a  great  extent, 
within  existing  and  future  enclosed  pedestrian  walkways.  This  station  system  design 
enhances  the  comfort  and  convenience  of  service  offered  to  everyone  by  PRT. 

Improved  Linkages  and  Convenience  with  PRT 

Presently,  public  transportation  access  to  the  demonstration  site  is  provided  by  Pace  buses 
and  the  CTA  where  they  converge  at  the  Pace/CTA  River  Road  Transfer  Terminal.  The 
PRT  serves  as  a  link  between  the  Terminal  and  offices,  hotels,  convention  space,  and  res- 
taurants located  along  the  system;  thereby  completing  the.xoiLsit_cil?-y.i-t..J"4-,.9ifs'"Lng  _? 
comnlfi^te  door-to-door  alternate  to  the  automobile. 


This  linkage  is  also  realized  for  people  who  travel  to  the  demonstration  site  first  by  auto. 
Current  internal  circulation  is  by  taxi,  automobile  or  foot.  Because  of  the  critical  develop- 
ment mass  within  the  site,  there  are  many  examples  where  the  PRT  provides  for  faster  and 
more  comfortable  linkages  than  the  automobile,  thereby  reducing  automobile  use  and  traf- 
fic congestion.  Examples  include,  but  are  not  limited  to,  (1)  hotel  guests  traveling  to  and 
from  the  Exposition  Center;  (2)  hotel  guests  dining  at  restaurants  outside  of  the  hotel  in 
which  they  stay  (Carlucci's,  Benchmark,  The  Other  Place,  Ventanas,  Morton's,  Chez  Col- 
lette.  and  Nick's  Fishmarket);  (3)  business  persons  traveling  to  offices  within  the  area  for 
meetings;  (4)  Rosemont-bound  air  travelers  who  can  substitute  auto  travel  with  the  PRT; 
(5)  employees  encouraged  or  required  to  park  at  intercept  garages  to  ease  local  traffic  con- 
gestion; and  (6)  the  many  employees  traveling  throughout  Rosemont. 

Additionally,  the  capability  of  PRT  connecting  a  Metra  passenger  station  with  the  O'Hare 
People  Mover  eliminates  the  logistic  problem  of  commuter  access  to  O'Hare  from  a  Metra 
station  located  along  the  Wisconsin  Central  Line.  This  linkage  opens  a  whole  new  large 
market  for  Metra.  Furthermore,  with  commuter  access  to  this  area  it  could  open  new  labor 
and  development  markets  for  otherwise  inaccessible  or  hard  to  reach  property  in  a  very  vi- 
able market  area. 

By  permitting  greater  density  of  development  through  the  use  of  PRT  as  an  access  vehicle, 
it  can  enhance  critical  masses  of  development,  improve  their  attractiveness  for  new  and 
expanding  businesses,  and  reduce  pressures  for  suburban  growth,  which  generates  demand 
for  larger  roads,  and  greater  capital  resources  devoted  to  highways  and  parking  lots,  which 
begets  suburban  sprawl.  The  PRT  linkage  reduces  the  number  of  persons  using  automobiles, 
reduces  congestion  on  the  roadways,  and  reduces  the  need  for  additional  highways  and 
parking. 


PEDESTRIAN  NETWORK  CONNECTIONS 

The  Initial  PRT  System  is  the  key  component  within  an  overall  network  of  pedestrian  cir- 
culation in  Rosemont.  Each  station  provides  access  to  adjacent  buildings  by  way  of  an  at- 
tractive public  pedestrian  environment.  This  pedestrian  environment  is  convenient  because 
of  the  compactness  of  development,  building  locations  close  to  public  rights-of-way,  and  a 
balance  between  land  devoted  to  automobiles  and  land  used  for  development.  The 
Rosemont  pedestrian  network,  linking  the  PRT  system  to  destinations,  is  today's  prototype 
for  tomorrow's  suburban  commercial  centers. 

The  pedestrian  network  consists  of  elevated  skywalks  and  ground-level  walkways.  The  pur- 
pose of  the  elevated  skywalks  is  to  provide  convenient,  safe,  and  weather-protected  comfort 
for  PRT-to-building  trips  and  for  longer  trips  from  hotels  and  parking  to  the  Expo  Center. 
The  purpose  of  the  ground-level  walkways  is  to  provide  landscaped,  inviting  paths  between 
nearby   buildings   and   between   surface   parking   areas  and   buildings.      The  two  systems 
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complement  each  other  in  creating  a  public  environment  for  pedestrians,  with  convenient, 
attractive  options  for  pedestrian  circulation  as  well  as  a  variety  of  public  places  to  gather, 
fostering  a  strong  sense  of  community. 


South  Portion 

Ground  Level  Network 

The  south  portion  of  Rosemont's  pedestrian  network,  as  illustrated  in  Figure  10,  Pedestrian 
Network  South,  consists  of  a  grid  of  ground-level  walkways  and  elevated  skywalks.  The 
walkway  grid  includes  walks  along  the  three  east-west  public  streets  and  two  north-south 
public  streets,  supplemented  by  two  additional  east-west  mid-block  paths  and  one  north- 
south  mid-block  path,  establishing  a  400-500  foot  maximum  spacing  between  paths.  This 
grid  pattern  facilitates  direct  and  convenient  pedestrian  access  between  buildings  as  well  as 
a  visual  order  among  the  various  developments  in  Rosemont.  Each  PRT  station  is  located 
at  the  intersection  of  two  pedestrian  paths,  encouraging  access  to  the  PRT  by  employees 
and  visitors  from  all  directions. 

Skywalk  Network 

The  existing  Rosemont  skywalk  system  provides  for  high-volume  pedestrian  connections 
between  the  William  Street  Garage  and  the  Expo  Center,  and  between  the  Expo  Center  and 
the  Hyatt-Regency  Hotel.  The  network  is  extended  to  all  five  of  the  central  Rosemont 
PRT  stations  by  completion  of  a  planned  link  to  the  Holiday  Inn  and  through  the  new 
skywalks  which  connect  each  station  with  adjacent  buildings. 


North  Portion 

Ground  Level  Network 

The  north  portion  of  Rosemont's  pedestrian  network,  as  illustrated  in  Figure  11,  Pedestrian 
Network  North,  is  centered  upon  the  Riverway  Development  with  its  award-winning  indoor 
and  outdoor  pedestrian  spaces  and  paths  which  connect  the  four  office  buildings,  the  hotel, 
and  three  parking  garages.  The  Riverway  PRT  station  is  conveniently  located  at  the  lobby 
link  between  the  office  and  hotel  walkways.  The  extension  of  a  walkway  westward  across 
River  Road  to  the  Westin  Hotel  and  northbound  to  the  multi-family  residential  area  com- 
pletes the  ground-level  pedestrian  network  and  its  linkage  to  the  initial  and  optional  PRT 
stations. 

Skywalks 

Two  skywalk  connections  are  provided  to  link  PRT  stations  with  destinations.  The 
Pace/CTA  PRT  station  is  connected  to  the  Pace/CTA  Transfer  Terminal  by  a  skywalk 
across  River  Road.  The  optional  Westin  Station  is  connected  to  the  Westin  Hotel  by 
skywalk  into  the  second  floor  common  area  of  the  hotel. 
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North-South  Linkage 

The  barrier  effects  of  Interstates  90  and  190  discourage  walking  between  the  north  portion 
and  south  portion  of  the  initial  site.  Even  the  walk  from  the  Pace/CTA  River  Road  Ter- 
minal to  the  Hyatt  Regency  is  inhospitable  enough  for  The  Hyatt  to  operate  shuttle  buses 
for  its  employees  who  use  Pace  &  CTA.  The  PRT  eliminates  the  need  for  the  shuttles  and 
links  the  north  and  south  portions  of  the  site  with  each  other,  encouraging  intra-Rosemont 
PRT  trips  —  trips  which  are  now  made  by  car,  taxi,  or  shuttle  bus. 


ESTIMATED  PRT  RIDERSHIP 

The  ridership  for  the  PRT  system  is  dependent  on  a  number  of  factors,  including  (1)  the 
amount  of  activity  in  the  area,  (2)  the  number  of  trips  generated,  and  (3)  the  captive  rate 
for  these  trips.  The  amount  of  activity  within  the  Initial  PRT  Site  has  already  been 
described  in  the  sections  on  markets  served  by  PRT.  In  general,  more  than  11.000 
employees  currently  work  within  the  Initial  PRT  Site  (one-quarter  mile  of  the  alignment), 
and  there  are  about  3,000  hotel  rooms  and  450,000  square  feet  of  exposition  space.  Over 
the  next  five  to  ten  years,  the  number  of  employees  is  expected  to  increase  to  over  21,000, 
the  number  of  hotel  rooms  to  6,500,  and  exposition  space  to  590,000  square  feet. 

The  number  of  trips  that  are  expected  to  be  generated  by  these  levels  of  development  are 
shown  in  Table  5.  Estimated  PRT  Ridership  by  PRT  Sites.  Detailed  trip  generation  by  sub- 
areas  and  land-use  is  included  in  Appendix  2,  Estimated  Ridership. 

Ridership  estimation  for  the  PRT  is  based  on  market  shares  for  two  main  types  of  trips. 
The  first  type  is  trips  beginning  or  ending  outside  the  PRT  service  area,  especially  work 
trips.  Estimates  for  the  transit  share  for  this  type  of  trip  can  range  from  less  than  five 
percent  for  suburban  employment  centers  served  only  by  bus  service  to  over  70  percent  in 
the  Chicago  central  area  with  its  very  high  level  of  transit  service,  high  parking  rates,  and 
congestion.  Since  the  PRT  would  serve  all  regional  transit  work  trips  within  its  service 
area,  it  would  capture  a  significant  proportion  of  these  trips.  Based  on  the  characteristics 
of  Rosemont  as  a  suburban  employment  center  and  its  access  to  Pace  and  Metra  service,  its 
share  of  the  home-to-work  trip  market  is  expected  to  be  in  the  15  to  20  percent  range. 

The  seconds  type  of  trip  is  those  that  start  and  end  within  the  PRT  service  area.  These  are 
called  internal-internal  trips.  Since  PRT  and  automated  guideway  systems  are  mostly 
deployed  in  downtown  areas,  estimated  trip-making  on  these  types  of  systems  is  the  most 
relevant.  The  percent  of  the  market  captured  by  these  types  of  systems  for  the  internal-to- 
~Tnternal  type  of  circulation  trip  is  between  5  and  10  percent.  However,  these  systems  do 
not  have  the  closely  spaced  headways  and  low  waiting  times  of  a  PRT  and  they  stop  at  all 
intermediate  stops,  unlike  a  PRT.  Therefore,  PRT's  share  of  this  trip  market  could 
reasonably  be  expected  to  be  in  the  10  to  20  percent  range. 

In  addition  to  these  two  main  types  of  trips,  there  are  the  O'Hare  to  Rosemont  trips  which 
add  to  the  first  type  of  external-internal  trip,  which  do  not  normally  include  a  major 
heavy  attraction  such  as  O'Hare.  It  is  believed  that  the  PRT  will  capture  a  substantial 
amount  of  these  trips. 

It  is  estimated  that  existing  development  within  the  Initial  PRT  Site  will  generate  the  fol- 
lowing range  of  daily  and  annual  PRT  ridership:  9.281  to  12.374,  and  2.885.977  to 
3,847,969,  respectively.  Over  the  next  five  to  ten  years,  after  all  new  planned  development 
is  completed,  it  is  estimated  that  the  Initial  PRT  site  will  generate  the  following  range  of 
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daily  and  annual  PRT  ridership:  17,213  to  22,950,  and  5,197,007  to  6,929,343.  For  the  Ini- 
tial and  Expanded  Sites,  it  is  estimated  that  existing  development  will  generate  the  follow- 
ing range  of  daily  and  annual  ridership;  19,858  to  26,478,  and  6,074,437  to  8,095,250,  respec- 
tively. Existing  and  planned  developments  within  the  Initial  and  Expanded  Sites  are  es- 
timated to  generate  the  following  range  of  daily  and  annual  ridership:  32,671  to  43,561,  and 
9,739,556  to  12,  986,074,  respectively. 

Table  5  summarizes  the  estimated  ridership  for  the  Initial  and  Expanded  PRT  Sites.  Based 
on  market  share  estimates,  PRT  ridership  is  expected  to  fall  within  15  to  20  percent  of  all 
trips  generated  within  the  PRT  sites. 

In  summary,  the  PRT  system  will  provide  new  and  needed  transportation  linkages  within 
Roscmont  and  will  complement  the  existing  transportation  network  and  transit  services.  By 
improving  traffic  circulation  and  access  to  key  properties,  development  opportunities  will 
be  created,  including  sites  along  Mannheim  Road  near  O'Hare  Airport,  and  property  west 
of  1-294  and  south  of  1-90.  Planning  flexibility  can  be  achieved  through  reduced  parking 
requirements  which  would  free  up  additional  land  for  developments.  Additional  develop- 
ment would  in  turn  add  additional  riders  to  the  PRT  system.  In  addition  to  private 
development,  a  joint  development  opportunity  exists  for  a  strategically  located  Metra  pas- 
senger station  at  O'Hare  Airport,  which  would  enhance  the  overall  regional  transit  net- 
work, and  boost  ridership  for  both  Metra  and  the  PRT. 

By  increasing  development  opportunities  for  expanding  businesses,  the  PRT  enhances  the 
critical  mass  required  for  its  successful  deployment,  increases  ridership,  reduces  the  need 
for  road  widenings,  encourages  infill  suburban  development  rather  than  farmland- 
consuming  urban  sprawl  characterized  by  highway  development,  large  set-backs,  longer  trip 
distances,  and  additional  parking. 
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Constructibility 


Constructibility 

This  section  identifies  how  well  the  PRT  system  (guideway  and  stations)  will  fit  into  the 
existing  and  future  setting,  without  conflicting  with  architectural  or  environmental  con- 
siderations. The  Initial  PRT  Deployment  Site  as  well  as  the  three  extensions  will  be  in- 
cluded in  this  discussion. 

As  described  earlier,  the  Initial  Deployment  Site  is  a  2.2  mile  figure-eight  loop  beginning 
on  River  Road  traveling  north  past  the  O'Hare  Expo  Center  and  Pace/CTA/River  Road 
Station,  through  Riverway,  over  1-90,  along  Bryn  Mawr  to  Otto  Street,  south  to  Balmoral 
Avenue  and  back  to  River  Road.  Along  this  route  there  are  several  challenges  in  construct- 
ing a  PRT  system,  although  none  are  limiting  or  with  significant  costs  to  overcome.  There 
are  no  major  construction  constraints  with  regard  to  soils  or  topographical  concerns,  utility 
relocations  or  environmental  concerns. 

The  major  challenges  occur  due  to  the  fact  that  Rosemont  is  located  at  the  junction  of 
three  interstates:  1-90  Northwest  ToUway,  1-190  O'Hare  Access,  and  1-294  Tri-State 
ToUway.  Additionally,  the  Village  of  Rosemont  has  a  pedestrian  skywalk  system  connect- 
ing the  hotels,  meeting  facilities,  and  office  complexes  that  will  be  connected  to  the  PRT 
system. 

A  primary  consideration  for  the  Village  of  Rosemont  is  the  image  and  appearance  of  the 
PRT  system.  Each  of  the  stations  is  proposed  to  be  located  to  best  serve  each  destination, 
and  to  be  compatible  in  design  with  the  buildings  it  will  serve,  both  existing  and  proposed. 

REALISTIC  CONSTRUCTION  CHALLENGES 

Physical  Challenges 

•  Highways.  Three  highways  traverse  the  proposed  service  area:  1-90 
Northwest  ToUway,  1-190  O'Hare  Access,  and  1-294  Tri-State  Tollway.  Both 
1-90  and  1-190  will  be  crossed  by  the  Initial  Deployment  System  -  the 
northbound  guideway  along  River  Road  and  the  southbound  guideway  east 
of  the  Pace/CTA/River  Road  Station.  Additionally,  the  North  Expansion 
will  cross  1-90  near  the  Rosemont  Horizon. 

•  Waterways.  The  Des  Plaines  River  is  located  to  the  east  of  the  service  area. 
The  PRT  system  will  not  impact  this  river.  No  other  waterways  are  located 
in  the  study  area. 

•  Vertical  Clearance.  The  primary  vertical  clearance  constraint  is  the 
pedestrian  skywalk  system.  One  station  will  require  construction  over  an  ex- 
isting skywalk,  while  another  will  require  a  shift  in  the  existing  skywalk. 
Other  clearance  considerations  include  constructing  a  walkway  over  River 
Road  to  connect  the  PRT  to  the  Pace/CTA  River  Road  Transit  Station  and 
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the  structural  incorporation  of  a  station  into  the  third  level  of  a  proposed 
parking  garage  on  Otto  Street.  Figure  5,  Summary  of  Station  Characteristics, 
presented  earlier  in  this  report,  identifies  all  proposed  stations  and  the  im- 
pact to  the  skywalk  system  and  other  vertical  clearance  considerations. 

•  Soil  and  Topographical  Conditions.  The  Village  of  Rosemont  is  built  on  rela- 
tively flat  topography.  The  PRT  site  ranges  in  elevation  from  18  feet  to  38 
feet.    There  are  no  wetlands  that  will  be  impacted  by  the  PRT  system. 

•  Utility  Placements.  According  to  the  Village  Engineer,  there  are  no  utility 
placements  in  the  PRT  corridor  right-of-way  which  represent  an  impediment 
to  the  development  and  deployment  of  a  PRT  system  in  Rosemont's  initial 
deployment  area. 

•  Column-free  Spans  Over  40  Feet.  In  the  locations  where  the  guideway  must 
cross  1-90  and  1-190,  columns  must  have  spacing  greater  than  40  feet.  The 
only  instance  where  this  will  be  a  construction  challenge  is  the  southbound 
guideway  crossing  over  1-90,  which  will  be  placed  above  the  Tollway. 
Columns  are  proposed  to  be  placed  in  the  medians  of  the  Tollway  lanes. 

Local  Zoning  Code 

There  are  no  restrictions  or  impediments  in  local  zoning  and  other  codes  which  arc  or  could 
become  impediments  to  the  development  and  deployment  of  a  PRT  system. 

Right-of-Way 

Most  of  the  guideway  and  stations  will  be  built  within  Rosemont's  public  right-of-way.  See 
Figure  12,  Public  Rights  of  Way.  Generalized  rights-of-way  required  for  station  areas  are 
shown  on  Figure  5,  Summary  of  Station  Characteristics,  presented  earlier  in  this  proposal. 


PRT  SETTING 

Environmental  Concerns 

•  Forest  Preserves.  A  forest  preserve  is  located  to  the  east  of  Rosemont.  The 
PRT  System  will  provide  views  into  the  woods,  but  will  not  be  located  on  any 
property  in  the  preserve. 

•  Parkland.  There  is  one  park  owned  by  the  Village  of  Rosemont.  The  PRT 
system  will  serve  this  park,  but  will  not  penetrate  the  park  or  have  any  ad- 
verse affect  upon  it. 

•  Other  Environmental  Concerns.  The  PRT  System  will  have  no  adverse  effect 
upon  the  Des  Plaines  River  or  surrounding  wetlands. 

Architectural  Concerns 

•  Historic  Preservation/Landmarks.  The  PRT  System  will  not  affect  any  his- 
toric landmarks. 
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•  Visually  Sensitive  Buildings.    The  PRT  System  is  designed  to  be  architec- 

turally sensitive  to  and  compatible  with  existing  and  proposed  developments. 
Developers  and  property  managers  have  indicated  their  support.  The 
detailed  design  of  each  station  will  be  reviewed  by  the  owners,  developers 
and  primary  occupants  which  the  station  serves. 

Freestanding  vs.  Attached  Stations. 

The  Rosemont  PRT  System  is  characterized  by  PRT  stations  which  are  modular,  freestand- 
ing, and  located  within  public  rights-of-way  (with  the  exception  of  Riverway).  This  type 
of  station  placement  and  design  provides  the  highest  level  of  service,  the  least  amount  of 
private-sector  coordination,  the  lowest  possible  cost,  and  the  greatest  degree  of  flexibility 
and  efficiency  in  guiding  and  accommodating  future  development.  A  freestanding  system 
of  stations  offers  specific  advantages  over  stations  which  are  attached  to  or  incorporated 
within  buildings: 


Criterion 


Freestanding 


Attached /Incorporated 


Access  to  destinations 


Serves  multiple 
buildings  equally 


Access  to  one  building  is 
dominant  over  others 


Land  acquisition 


Requires  acquisition  of 
a  small  area  of  private 
property  for  station; 
access  to  station  is  in 
public  right-of-way 


Requires  acquisition  of 
property,  buy-out  of  leases, 
and  relocation  of  tenants 
for  entire  station  as  well  as 
easements  over  grade  level 
access  walks  to  the  station 


Hours  of  operation 


Guideway  length 


Can  remain  open  in 
public  right-of-way  for 
24  hours  a  day 


Generally  provides  for 
short,  direct  links 
between  stations 


Operation  beyond  normal 
business  hours  necessitates 
special  security  and  oper- 
ations due  to  public  access 
onto  private  property 

May  result  in  circuitous 
routes  to  link-up  buildings 
which  have  varying  set- 
backs, site  placements, 
and  orientations 


Vertical  access 


Provides  its  own  stairs, 
escalators,  and  elevator 


Reliance  upon  the  build- 
ing's existing  elevator  may 
be  less  convenient  and  may 
overload  the  building's  ac- 
cess capacity;  an  escalator 
will  still  need  to  be  added 
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Criterion 


Freestanding 


Attached /Incorporated 


Design  economy 


Requires  a  single  set  of 
design  documents  and 
specifications  with 
minimum  modifications 
for  each  site 


May  require  custom  designs 
and  specifications  for  each 
individual  station 


Construction  economy 


Repetitive  fabrication  and    Shell  cost  may  be  minimal; 


construction  procedures 
saves  time  and  cost 


however  custom  fabrication 
and  construction  of  other 
components  may  require 
longer  station  construction 
time,  tear-out  costs,  incon- 
veniences to  tenants,  and 
more  costly  interior  com- 
ponents 


Maintenance  economy 


Expandibility 


Standardized,  modular  Many  mechanical  and  ar- 

stations  allow  for  storage       chitectural  components  for 
of  common  mechanical  and  repair  and  replacement 
architectural  component        would  have  to  be  custom- 
parts,  facilitating  ease  of      made  and  stored  for  each 
repair  and  replacement  station 


Modular  station  design 
allows  for  lengthening  to 
accommodate  additional 
PRT  vehicles  as  station 
use  increases 


Expansion  may  require 
demolition  and  disruption 
of  interior  areas  around 
incorporated  station 


10.         Flexibility  and  site 
development 
efficiency 


Encourages  a  "plug-in" 
approach  in  which  new 
development  continues  to 
occur  close  to  the  right- 
of-way  with  parking  in 
the  rear,  maximizing 
site  utilization  efficiency 


Generally  results  in  numer- 
ous parking  lot  crossings  at 
various  angles,  creating  un- 
usual development  sites  and 
limited  building  placement 
options 


In  summary,  the  Rosemont  site  has  the  requisite  space  in  which  to  construct  the  system. 
The  elevated  guideways  and  fully  accessible  stations  can  be  integrated  within  existing  and 
future  development  without  conflicting  with  community  open  space,  historic  preservation, 
or  environmental  protection  objectives.  The  site  presents  realistic  construction  challenges 
without  major  cost  risks,  not  only  for  the  Initial  Deployment  Site,  but  for  the  expansion 
sites  as  well.  Finally,  the  site  provides  for  a  PRT  maintenance  facility  in  a  convenient 
and  proximate  location. 
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Local  Commitments 

The  following  are  responses  to  statements  and  questions  set  forth  in  the  RFP  regarding  lo- 
cal commitment  criteria  as  a  basis  for  site  evaluation  and  selection.  These  responses  are 
based  on  the  following: 

•  Rosemont  has  an  established  history  of  achieving  its  development  objectives 
on  a  partnership  basis  with  private  and  other  public  interests.  Local  private 
and  public  interests  are  committed  to  the  success  of  PRT. 

•  Rosemont's  initial  deployment  of  PRT  will  be  integrated  into  existing  and 
future  developments  and  marketed  as  an  attractive  alternative  to  the 
automobile.  The  Village  of  Rosemont,  in  conjunction  with  local  businesses 
and  representatives  of  the  Rosemont  O'Hare  E.xpo  Center,  will  market  PRT 
as  an  alternative  to  private  automobiles,  taxis,  and  shuttle  buses. 

•  Rosemont  is  committed  to  undertaking  creative  approaches  to  structure  the 
public/private  partnership  necessary  to  make  PRT  work  in  the  Village. 

PARTNERSHIP  POTENTIALS 

The  Rosemont  Initial  Deployment  system  offers  the  potential  for  a  partnership  among  the 
RTA,  local  governments,  and  developers  with  the  objective  of  exploring  creative  financing 
arrangements,  integrating  PRT  designs  with  existing  or  proposed  development,  mitigating 
construction  and  operating  constraints,  marketing  a  strong  positive  image  of  the  system, 
and  supporting  and  promoting  PRT  ridership. 

This  partnership  will  be  encouraged  by  the  Village  of  Rosemont  through  a  proposed  ap- 
proach to  planning  and  implementing  the  PRT  demonstration  project,  should  Rosemont  be 
selected.  This  approach  would  ensure  the  active  participation  of  all  those  who  are 
stakeholders  in  the  project  and  to  bring  these  stakeholders  together  into  an  interactive, 
consensus-building  planning  process.  This  approach  would  also  help  to  expedite  the  process 
because  of  the  level  of  private  sector  support  already  shown  for  this  project  and  the  extent 
of  public/private  cooperation  already  in  place.  These  stakeholders  would  include  RTA, 
Metra,  Pace,  CTA,  and  other  public  agencies  having  a  direct  interest  in  this  project;  busi- 
ness persons,  property  owners,  and  persons  who  might  be  affected  by  or  benefit  from  PRT; 
and  citizens-at-large.  The  respective  levels  of  stakeholder  involvement  and  participation 
would  vary,  as  follows: 

1.  There  are  those  who  must  be  involved  formally  as  a  working  committee  or 

task  force  created  specifically  for  the  planning  of  the  system.  This  group 
will  carry  the  major  responsibility  for  policy  direction  and  management  of 
the  planning  effort.  Accordingly,  this  is  the  group  which  will  meet  most  fre- 
quently and  which  will  be  involved  directly  in  making  decisions  leading  to 
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the  final  Initial  Deployment  Plan.  This  group  will  include  the  RTA,  Metra, 
Pace,  CTA,  Village  of  Rosemont,  and  others  as  deemed  appropriate  or  neces- 
sary. 

Members  of  this  group  will  be  involved  on  an  interactive  basis  with  the 
professional/technical  team  in  reviewing  technical  memoranda,  issues  papers, 
and  graphic  materials  to  facilitate  their  decision-making  responsibilities. 

2.  There  are  those  who  have  a  special  stake  in  the  project  because  they  live  or 
do  business  in  or  around  the  Initial  Deployment  Site.  These  are  the  business 
persons,  property  owners,  tenants,  residents,  etc.,  who  may  be  impacted  by 
the  plan,  or  whose  actions  may  have  a  bearing  on  component  parts  of  the 
plan.  Their  concerns  would  be  considered  as  the  range  of  choices  is 
evaluated. 

Special  efforts  should  be  made  (mailings,  advertisements,  etc.)  to  secure  their 
participation  in  informational  meetings,  workshops,  and  public  presentations. 
Their  reactions  and  contributions  should  be  elicited  throughout  the  study 
process. 

3.  There   are   citizens-at-large   who   should   be   informed   about  the  project.  All 

people  in  Rosemont  should  be  provided  with  information  on  a  reasonably 
frequent  basis,  and  have  an  opportunity  to  attend  and  participate  in  public 
meetings  and  hearings.  A  public  outreach  program  will  be  developed  which 
may  include,  but  not  necessarily  be  limited  to,  press  releases,  special  radio 
and  television  programs,  newsletters,  posters,  and  advertisements.  Addition- 
ally, major  public  presentations  will  be  offered  to  the  citizens-at-large  at  key 
intervals  in  the  project. 

Overall  support  for  this  project  comes  from  (a)  the  Village  Board  of  Trustees,  who  voted 
unanimously  to  authorize  the  Village  President  to  submit  this  proposal,  (b)  the  private  sec- 
tor, including  all  of  the  major  hotel  managers  and/or  owners  and  major  property  owners 
and  developers  within  the  Initial  Deployment  Site,  and  (c)  the  City  of  Des  Plaines,  which 
would  also  benefit  from  the  initial  deployment.  The  resolution  of  the  Village  Board  of 
Trustees  and  letters  of  support  from  hotel  representatives,  property  owners  and  developers 
are  included  in  the  Appendix  to  this  report. 

Letters  of  support  were  received  from  the  Hotel  Sofitel,  Holiday  Inn  O'Hare  International, 
Hyatt  Regency  O'Hare,  Radisson  Suite  Hotel-O'Hare,  Westin  Hotel,  Fifield  Asset  Manage- 
ment, Inc.,  Podolsky  and  Associates,  Hawthorn  Realty  Group,  USAA  Realty  Company,  and 
the  Rosemont  O'Hare  Expo  Center.  The  Rosemont  PRT  study  team  met  with  each  private 
entity  on  a  one-and-one  basis  to  review  the  PRT  proposals  and  plans  and  to  discuss  the 
alignment,  station  stop  recommendations,  and  specific  implications  regarding  their 
properties  and  developments.  As  the  letters  show,  their  support  is  unanimous  and  en- 
thusiastic. 

The  Rosemont  PRT  study  team  also  met  with  representatives  of  the  City  of  Des  Plaines  and 
the  Des  Plaines  Economic  Development  Commission.  The  Rosemont  PRT  expansions  serve 
major  developments  in  the  City  of  Des  Plaines.  Moreover,  the  expansions  themselves  may 
later  extend  into  downtown  Des  Plaines  and  to  the  CNW  Northwest  Metra  station.  Letters 
of  support  were  also  received  from  the  City  of  Des  Plaines  and  the  Des  Plaines  Economic 
Development  Commission  (also  included  in  the  Appendix  to  this  proposal). 
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The  Rosemont  proposal  has  also  been  presented  to  representatives  of  Metra  and  Pace,  with 
meetings  with  CTA  to  be  scheduled  after  submission  of  this  proposal.  These  meetings, 
however,  are  primarily  informational  to  ensure  that  other  transportation  agencies  are  ap- 
prised of  Rosemont's  plans  and  proposals  and  to  review  linkage  possibilities  between  PRT 
and  their  respective  transportation  systems. 

Rosemont  is  regarded  as  a  leader  in  its  commitment  to  forming  public/private  partnerships. 
Examples  of  past  development  demonstrating  the  extent  and  breadth  of  Rosemont's  com- 
mitment are  the  three  tax  increment  financing  redevelopment  projects  initiated  by  the  Vil- 
lage to  encourage  new  development  on  a  sound,  planned  basis.  Land  acquisition  and  public 
improvements  in  these  three  projects,  which  are  being  financed  with  tax  increment 
revenues  to  offset  over  $58  million  in  general  obligation  corporate  purpose  bonds,  have  re- 
quired extensive  public/private  participation  and  commitments,  on  a  partnership  basis. 

In  response  to  existing  conditions  within  and  around  the  Village,  planned  growth  and  ex- 
pansion at  O'Hare  International  Airport,  and  anticipated  future  development  potentials, 
these  three  Tax  Increment  Financing  Redevelopment  Projects  have  been  adopted  and  from 
time  to  time  amended  by  the  Village  to  encourage  development  on  a  coordinated  basis  and 
eliminate  adverse  conditions.  The  location  of  these  three  project  areas,  each  of  which  oc- 
cupies a  strategic  location  within  Rosemont,  are  described  below. 

1.  Rosemont  Redevelopment  Project  (Rosemont  TIF  1),  generally  bounded  by  Devon  on 
the  north;  the  Tri-State  Expressway  (1-294)  and  Northwest  Tollway  (1-90)  on  the 
west  and  south;  and  the  Cook  County  Forest  Preserve  District  on  the  east. 

2.  Higgins-Mannheim  Redevelopment  Project  (Higgins-Mannheim,  TIF  2),  generally 
bounded  by  Higgins  Road  on  the  north;  Devon  (now  vacated)  on  the  south;  Scott 
Street,  as  extended  north,  on  the  east;  and  Mannheim  Road  on  the  west. 

3.  River  Road  Redevelopment  Project  (River  Road,  TIF  3),  generally  bounded  by  the 
O'Hare  extension  of  the  Kennedy  Expressway  (1-190)  on  the  north;  Rosemont's 
southern  boundary  on  the  south;  the  Cook  County  Forest  Preserve  District  on  the 
east;  and  the  Wisconsin  Central  Railroad  on  the  west. 

Presently,  the  Village  is  negotiating  with  private  developers  to  make  investments  within 
the  redevelopment  areas  based  on  the  Village's  participation  in  assembling  land  and  con- 
structing necessary  public  infrastructure  improvements  and  facilities  for  proposed  develop- 
ments. Summarized  below  are  completed  and  proposed  new  developments,  and  developments 
under  construction.  Completed  new  developments  include  projects  which  have  been  com- 
pleted since  the  original  adoption  of  the  TIF  districts. 

Rosemont  Redevelopment  Project,  TIF  1 

Completed  Development 

Building  So.  Ft.  or  No.  of  Rooms  Date  Completed 

Riverway  I  300,000  S.F.  Summer.   1988 

(Comdisco) 

Riverway  II  300,000  S.F.  Summer,   1988 

Riverway  III  275,000  S.F.  Spring,      1990 

Riverway  IV  275,000  S.F.  Spring,      1990 

Marriott  Suites                                             256  Rooms  1988 

Westin  O'Hare                                            529  Rooms  1984 
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Building  Sq.  Ft.  or  No.  of  Rooms  Date  Completed 

Heitman  Center  O'Hare  175,000  S.F.  1980 

One  O'Hare  Center  381,000  S.F.  1986 


Proposed  New  Development 

Estimated 
Building  So.  Ft.  or  No.  of  Rooms  Completion  Date 

Westin  O'Hare  Expansion  250  Rooms  Spring,      1992 

Off  ice  Complex  750,000  S.F.  Spring,      1993 


Mannheim-Higgins  Redevelopment  Project  TIF  2 

Completed  Development 

Building  Sq.  Ft.  or  No.  of  Rooms  Date  Completed 

O'Hare  Int'l.  Center  I  250,000  S.F.  1987 

O'Hare  Int'l  .  Center  II  250,000  S.F.  1989 

Embassy  Suites  300  Rooms  1986 

Proposed  New  Development 

Estimated 

Building  So.  Ft.  or  No.  of  Rooms  Completion  Date 

O'Hare  Int'l.  Center  III  250,000  S.F.  Spring,      1992 

River  Road  Redevelopment  Project,  TIF  3 

Completed  Development 

Building  Sa.  Ft.  or  No.  of  Rooms  Date  Completed 

Columbia  Center  I  221,269  S.F.  1986 

Columbia  Center  II  152,000  S.F.  1988 

Columbia  Center  III  240,000  S.F.  1989 

Radisson  Hotel  296  Rooms  1987 

Sofitel  Hotel  305  Rooms  1987 

Hyatt  Ballroom  65,000  S.F.  1991 
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Proposed  New  Development 

Building  So.  Ft.  or  No.  of  Rooms 


Columbia  Center  IV 

RPAC  Office 

RPAC  Hotel  I 

RPAC  Hotel  II 

Movie  theatre  (3,000  seats) 

Theater  of  performing  arts 

(4,836  seats) 
Restaurant 


220,000  S.F. 

300,000  S.F. 
250  Rooms 
250  Rooms 


36,000  S.F. 


Estimated 
Completion  Date 

1992 
1993 
1992 
1993 
1992 

1995 
1992 


COMMUNITY  GROWTH  AND  PROSPERITY 

Rosemont  is  a  vital,  growing  economic  community.  Because  of  the  community's  (a)  variety 
and  intensity  of  existing  and  future  development,  (b)  proximity  to  O'Hare  Airport,  (c) 
strategic  regional  location,  and  (d)  connection  with  the  Pace/CTA  system,  Rosemont  is  a 
place  of  intense  activity  and  connections.  Office  developments  in  the  Rosemont  area  have 
the  lowest  vacancy  rates  in  the  region.  Many  of  these  office  uses  are  located  in  Rosemont 
because  of  O'Hare  Airport  and  the  area's  accessible,  strategic  location.  The  area's  hotels 
rank  among  the  highest  in  annual  occupancy.  Millions  of  O'Hare  Airport  users  travel 
through  Rosemont  and  use  Rosemont's  facilities.  Hundreds  of  thousands  of  conventioneers 
and  visitors  meet  and  stay  in  Rosemont.  And  local  residents  work,  shop,  eat,  and  enjoy 
themselves  in  this  mixed  environment.  With  O'Hare  Airport's  expansion,  Rosemont's 
development  and  growth  will  continue,  as  shown  earlier  in  this  proposal. 

Yet,  within  this  environment,  there  is  still  an  over-reliance  on  private  autos,  taxicabs,  and 
shuttle  buses.  Added  growth  is  certain  to  exacerbate  traffic  congestion  problems,  leaving 
efficient  and  convenient  public  transportation  as  the  only  alternative.  Rosemont  wants 
and  needs  PRT  to  ensure  that  inevitable  growth  can  be  served  in  as  congestion-free  an  en- 
vironment as  possible. 

But  Rosemont  wants  and  needs  a  PRT  system  for  other  reasons,  as  well,  including: 

•  Convenience  to  Rosemont's  many  visitors  and  employees,  making  all  parts  of 

the  deployment  site  accessible  through  quick  and  comfortable  PRT  connec- 
/  tions. 

'     •  Cost  savings  to  hotels,  offices,  and  others  now  relying  on  costly  shuttle  serv- 

ice, and  to  others  who  would  use  PRT  instead  of  taxicabs  and  private  autos. 

Energy  savings  through  reductions  in  use  of  gasoline. 

Reduction  of  auto,  taxicab,  and  shuttle  bus  penetration  into  O'Hare  Airport, 
as  well  as  within  the  Initial  Deployment  Site. 

Visibility  for  Rosemont,  for  RTA,  and  for  the  region  because  of  deployment 
in  this  strategic  location  where  millions  of  people  stop  in  and/or  pass 
through  Rosemont  each  year. 

Strengthened  mutual  support  among  interdependent  uses,  such  as  hotels,  the 
Expo  Center,  and  O'Hare  Airport. 
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Strengthened  economic  performance  of  all  private  developments  in  the  area, 
in  terms  of  leasing  space,  attracting  tenants,  and  attracting  customers  and 
visitors. 

Strengthened  economic  performance  of  major  public  entities,  such  as  the 
Rosemont  O'Hare  Expo  Center. 

Each  of  the  above  is  of  benefit  to  the  Village  of  Rosemont.  But  the  over-riding  benefit  is 
in  the  improved  efficiency  and  viability  of  a  suburban  center,  inextricably  entwined  with 
the  growth  of  O'Hare  Airport  and  its  collateral  environment.  The  O'Hare  region  simply 
must  be  made  to  work  well  as  a  viable,  transportation-based  hub.  using  all  alternative 
forms  of  public  transportation  to  minimize  automobile  congestion,  improve  efficiency  and 
convenience,  and  reduce  reliance  on  fossil  fuels.  How  PRT  will  complement  Rosemont's 
plans  for  economic  and  community  development  and  for  overall  mobility  is  self-evident. 
Rosemont  has  made  local  commitments  in  the  past  and  has  proved  its  ability  to  deliver. 
For  PRT,  the  Village  can  deliver  needed  rights-of-way,  interconnections  with  its  second 
level  walkway  system,  an  expedited  community  review  and  approval  process,  direct  connec- 
tions to  public  buildings,  and  the  support  of  virtually  all  major  private  businesses  and 
property  owners  in  the  Village.  Moreover,  it  can  pledge  a  good  working  relationship  with 
RTA  and  other  public  utilities  to  develop  an  approved-upon  plan  and  implementation 
strategy. 


LOCAL  COMMUNITY  SUPPORT 

As  indicated  above,  significant  private  support  exists  for  the  proposed  Rosemont  PRT 
project,  as  indicated  by  the  letters  in  Appendix  3.  Rosemont  also  has  the  support  of  its 
neighboring  community,  the  City  of  Des  Plaines,  and  the  Des  Plaines  Economic  Develop- 
ment Commission.  Rosemont  will  continue  to  involve  all  stakeholders  in  the  PRT  planning 
process,  and  will  use  all  available  techniques  to  gain  participation  and  support,  including 
meetings,  public  hearings,  media  releases,  and  the  distribution  of  public  information 
reports.  Rosemont  has  always  supported  public  transportation  and  is  pleased  to  be  the  site 
of  one  of  the  major  Pace/CTA  stations  in  the  region.  Rosemont  has  always  recognized  the 
need  for  a  system  like  PRT  in  the  Village,  and  has  publicly  promoted  this  concept  for  over 
15  vears. 
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Rosemont:  A  Model  for  an 
Integrated  Transportation  Network 
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Rosemont:  A  Model  for  an 
Integrated  IVansportation  Network 


Rosemont's  case  for  designation  as  the  Demonstration  Personal  Rapid  Transit  Site  rests 
heavily  on  the  variety,  intensity,  and  compactness  of  existing  and  future  development  in 
the  Village.  The  proposed  Initial  PRT  Site  will  show  a  very  high  potential  for  successful 
deployment,  with  high  levels  of  ridership  around  the  clock.  What  makes  this  demonstration 
even  more  unique,  however,  is  the  transportation  planning  model  represented  by  this 
project.  Rosemont  is  emerging  as  a  transportation  hub  generating  significant  inter-modal 
connections  and  transfers.  Fueled  by  the  expansion  of  O'Hare  Airport  and  Rosemont's 
strategic  regional  location,  land  use  development  and  transportation  systems  must  come 
together  to  ensure  convenience,  efficiency,  and  mobility.  This  simply  cannot  work  without 
a  strong  public  transportation  component.  Few,  if  any,  suburban  communities  can  offer  so 
much  and  yet,  at  the  same  time,  have  so  much  at  stake.  Airport  operations,  Tollway  and 
arterial  street  systems,  and  the  services  of  Metra,  Pace,  and  CTA  all  come  together  and  in- 
terface in  Rosemont.  The  missing  link  is  PRT,  which  enhances  the  inter-connections,  and 
"simply  makes  it  all  work."  This  system,  coupled  with  an  integrated,  multi-level  pedestrian 
system,  makes  Rosemont  truly  unique. 
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APPENDIX  I:     DEVELOPMENTS,  EMPLOYMENT  ESTIMATES, 
AND  CONVENTION/MEETING  FACILITIES 


This  Appendix  includes  the  following  three  tables  which  provide  a  detailed  list  of  each 
development  within  the  Initial  and  Expanded  PRT  market  sites. 

1.  Development,  Employment  Estimates  and  Convention/Meeting  Facilities: 
Personal  Rapid  Transit  System:  Initial  PRT  Deployment  Site 

2.  Development,  Employment  Estimates  and  Convention/ Meeting  Facilities: 
Personal  Rapid  Transit  System:  North  Expansion  Site 

3.  Development,  Employment  Estimates  and  Convention/Meeting  Facilities: 
Personal  Rapid  Transit  System:  West  Expansion  Site 


TABLE  1 

DEVELOPMENTS,  EMPLOYMENT  ESTIMATES  AND  CONVENTION/MEETING  FACILITIES 
PERSONAL  RAPID  TRANSIT  SYSTEM:  INITIAL  DEPLOYMENT  SITE 
ROSEMONT,  ILLINOIS 


DEVELOPMENT 


YEAR      EST.  YEAR 
OPENED        OPENED  SKE 


STRUCT     SURf 


CONVENTION  AND  MEETING  FACHJTIES  12| 

ESTIMATED  EST.  1 990  CONVENTION/ 

EMPLOYMENT  [1]       SQ.  FT.       CAPACITY      MTG.  VISITOR  DAYS  [3| 


INTrL\L  SITE:  SUBAREA  A 


[MULTIFAMILyRESIDENTL^L    | 

N.A. 

329    Umis 

0 

N.A. 

684     Rcsidcnls 

N.A. 

43.000    Sq.  Fl. 

0 

N.A. 

72 

43.000 

[retail                              I 

1990 

17.400    Sq.  Fl. 

275 

N.A. 

90 

17.400 

1  ROSEWOOD  REST  A  BANQUET  | 

300     Sciis 

9421  Wea  Higgim 

(OFnCE                                          1 

Northwc£t  ComnKroe  Building 
9573  Wea  Higgini 


Fulure  N.W.  Conuncroc  Bldg  Two 
9575B  Wea  Higgins 


0.000    Sq.  Fl. 
0.000    Sq.  Fl. 


INITL^L  SITE:  SUBAREA  B 


OFFICE:  RrVERWAY 


Riverway  One  (Comdisco) 

«in  N.  Rivet  Road 
Riverway  Two 

6133  N.  River  Road 
Riverway  Three 

9377  N.  River  Road 
Riverway  Four 

9399  N.  River  Road 
Parking — Riverway  Office 


1990 
1990 


300,000    Sq.  Fl. 

1.200 

300.000    Sq.  Fl. 

1.200 

275.000    Sq.  Fl. 

1.100 

275.000    Sq.  Fl. 

1.100 

3.506 

243 

HOTEL 


Marrioll  Suiles  al  Riverway 
6155  N.  River  Road 

WeainHolel 

6100  N.  River  Road 

Wcain  Expansion 
6100  N.  River  Road 


256    Rooms  0  234 

329    Rooms  0  750 

250    Rooms        N.A.  N.A. 


2.075 
30.000 


16.200 
130,000 


RESTAURANTS 


Carluoci's  (Fine  Dining).  Riverway 
Wallflreei  Deli.  Riverway 
Window  (Formal  Dining).  Marrioll  Suites 
Benctimark  (Formal  Dining).  Wcain  HcHel 
Bakery  Cafe  (Casual  Dining).  Weain  Holel 
Teddy  Rose  (Nighiclub).  Weslin  Hael 

INITL\L  SITE:  SUBAREA  B  SUMMARY 


N.A.     (incl.  w/office) 
N.A.     (incl.  w/office) 


OFFICE 

HOTELS:  EXISTING 
HOTELS:  PLANNED 
RESTAURANTS 


N.A.  indicatec  dala  was  unavailable  al  time  of  audy. 

1 .  Employmenl  caimales  are  bated  on  one  employee  per:  230  s.f.  of  ofnce;  one  hold  room:  600  t.f .  of  reuU:  790  s.f.  of  mc 
230  t.f.  of  reaauranl  (or  3.3  reaauranl  seals).    Rcsidcnl  pcpulalion  is  based  on  ihe  number  of  households  multiplied  by  2.( 

2.  Based  on  discussions  with  managers  and  operators  of  convention  and  mceling  facilities. 

3.  Excludes  visitor  days  generated  by  holel  rooms,  rcaauranls,  theaters,  offices  and  other  facililies. 
Trkla,  Peltigrew,  Alien  A  Payne 

March  8,  1991 


315  Scats 

112  Seats 

35  Seats 

140  Seals 

200  Seals 

120  Scats 


1,600 
922     Sc 


=  theater;  875  s.f.  of  performing  a 
which  is  Ihe  1980  average  H.H.s 


s  theater;  and 
:in  Rosemonl. 


TABLE  1 

DEVELOPME^fTS,  EMPLOYMENT  ESTIMATES  AND  CONVENTION/MEETING  FACILITIES 

PERSONAL  RAPID  TRANSIT  SYSTEM:  INTTL^L  DEPLOYMENT  SITE 

ROSEMONT,  ILLINOIS 


DEVELOPMENT 


YEAR      EST.  YEAJi 
OPENED        OPENED  SfZE 


STRUCT     SURF 


CONVENTION  AND  MEETING  FACILmES  12) 

ESTtttATED  EST.  1990  CONVENTION/ 

EMPLOYMENT  |1)       SQ.FT.       CAPACITY      MTG.  VISITOR  DAYS  [3| 


INITL\L  SITE:  SUBAREA  C 


PACE/CTA  TRANSFER  TERMINAL 


Airline  Ticket  Facility 
River  Road  and  1-190 


1993  10.000    Sq.  Fl. 


River  Road  aod  1-190 


1996         275.000    Sq.  Fl.       3.000  N.A.  1.100 


INTTL^L  SITE:  SUBAREA  D 


HOTEL 


Hy«ll  Regency  O'Hare  Holel 
9300  W.  Bryn  Mawr 

Hy.u  BaUroom 

9300  W.  Bryn  Mawr 

Parking  for  Hyatt 


1.100    Rooms 
31.000    Sq.  Fl. 


53.000 
31.000 


167.400 
132.600 


718     140 


RESTAURANTS 


The  Other  Place,  Hyatt 

Ventanac,  Hyatt 

Garden  Terrace,  Hyatt 

Great  Expoleria,  (Cafeleria).  Expo  Cenle 

ROSEMONT  EXPO  CENTER 


55  Sdts 

130  Seats 

295  Seats 

340  Seats 


Exisling 


430.000    Sq.  Ft. 
140,000    Sq.  Fl. 


855.300 
266.093 


N.A.  indicates  data  was  imavailable  at  time  of  study. 

1.  Employment  estimates  are  bated  on  one  employee  per:  230  t.f.  of  office;  one  holcl  room;  600  t.f.  of  reuil;  790  !.f.  of  movie  thcalcr;  873  s.f.  of  performing  arts  ihean 
230  s.f.  of  restaurant  (or  3.5  restaurant  seals).   Resident  population  is  based  on  the  number  of  households  multiplied  by  2.08,  which  is  the  19S0  average  H.H.  size  in  Ro 

2.  Based  on  discussions  with  managers  and  operators  of  convention  and  meeting  facilities. 

3.  Excludes  visitor  days  generated  by  bold  rooms,  restaurants,  theaters,  offices  and  other  facilities. 
Trkla.  Peltigrew,  Allen  &  Payne 

March  8,  1991 
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TABLE  1 

DEVELOPMENTS,  EMPLOYMENT  ESTIMATES  AND  CONVENTION/MEETING  FACILITffiS 

PERSONAL  RAPID  TRANSIT  SYSTEM:  INITL\L  DEPLOYMENT  SITE 

ROSEMONT,  ILLINOIS 

CXJNVENTION  AND  MttlING  FACILmK  |2] 


YEAR     EST.  YEAR  PARKING  ESTIMATED  EST.  1990  CONVENTION/ 

DEVELOPMENT  OPENED        OPENED  SIZE  STRUCT     SURF         EMPLOYMENT  [1]       SQ.FT.       CAPACITY      MTG.  VISITOR  DAYS  [3] 

INITL\L  SITE:  SUBAREA  E 


[OFFICE 

1       ■ 

Two-Slory  Retained 

1979 

45.000 

Sq.  Fl. 

9700  Bryn  Mawr  Avenue 

ColumbiA  Center  I 

1986 

221.269 

Sq.  Fl. 

5600  N.  River  Road 

Columbia  Center  II 

1988 

151.716 

Sq.  Fl. 

9450  W.  Bryn  Mawr  Avenue 

Columbia  Center  III 

1989 

236.300 

Sq.  Fl. 

9522  W.  Bryn  Mawr  Avenue 

Parking  for  Columbia  III— Strudui 

■c  Parking  leased  from  Village  garage 

Columbia  Center  IV 

1992 

212,000 

Sq.  Fl. 

W.  Bryn  Mawr  Avenue 

Columbia  Ccnlcr  V 

1995 

212.000 

Sq.  Fl. 

W.  Bryn  Mawr  Avenue 

Columbia  Center  VI 

1998 

212,000 

Sq.  Fl. 

W.  Bryn  Mawr  Avenue 
Parldng  for  Columbia  rv,  V  and  VI  1,437  255 

Haiwhom:  RPAC  Eua  1993         300,000    Sq.  Ft.  1,200 

Balmoral  and  Otlo 
Bank  1992  10.000    Sq.  Fl.  21  40 

River  and  Balmoral 
Parking:  RPAC  Office  only  1.200  14 

RosemoiU  Corporate  Ccnlcr  Planned  Development 

PbaicI :  Olio  Ave.  1993         300.000    Sq.  Fl.  1,200 

Phase  2:  Otto  Ave.  1996         300,000    Sq.  Fl.  1,200 

Phase  3:  0«o  Ave.  1999         300,000    Sq.  Fl.  1.200 

Parking  for  Rosemonl  Corporate  Center  2.400  60 


HOTTEL 


Holiday  Inn  1975  507    Roomi  0  567  507  40,000  2.30O  120.000 

3440  River  Road 
HoldSofilel  1987  303    Rooms  150  2X8  305  20.000  1,000  20,160 

5500  N.  River  Road 

(Structure  parking  for  Sofilel  leased  from  village  garage) 
Radisson  Suites  Hotel  1987  296    Rooms  280  35  296  7,000  350  25,200 

5550  N.  River  Road 

(structure  parking  for  Radissoo  Suites  leased  from  village  garage) 

280  35  296  7.000  350  25.200 

0  206  250  7,000  350  23.200 

275  0  250  7.000  350  25.200 

N.A.  indicates  data  was  unavailable  at  lime  of  study. 

1 .  Employment  estimates  arc  based  on  one  employee  per:  250  s.f .  of  office:  one  hotel  room;  600  s.f.  of  reuil;  790  s.f.  of  movie  theater;  873  B.f .  of  performing  arU  theater;  and 
250  s.f.  of  resuurant  (or  3.5  restaurant  scats).  Resident  population  is  based  on  Lhe  number  of  households  multiplied  by  2.08,  which  is  the  1980  average  H.H.  size  in  Rosemonl. 

2.  Based  on  discussions  with  managers  and  operators  of  convcnlioo  and  meeting  facilities. 

3.  Excludes  visitor  days  generated  by  hdel  rooms,  restaurants,  Ibeaters,  offices  and  ether  facilities. 
Trkla.  Pcdigrew.  Allen  A  Payne 

March  8,  1991 


Future  River  Road  Hotel 

2000 

296    Re 

River  Road  (south  of  Radisson) 

Proposed  RPAC  Hotel 

1992 

250    R< 

Balmoral 

Proposed  RPAC  Hotel 

1993 

250    R< 

Balmoral 

TABLE  1 

DEVELOPMENTS,  EMPLOYMENT  ESTIMATES  AND  CONVENTION/MEETING  FACILITIES 

PERSONAL  RAPID  TRANSIT  SYSTEM:  INITL^L  DEPLOYMENT  SITE 

ROSEMONT,  ILLINOIS 


CONVENTION  AND  MEOTNG  FACILITmS  (21 


DEVELOPMENT 


YEAR      EST.  YEAR 
OPENED        OPENED 


STRUCT     SURF 


ESTIMATED 
EMPLOYMENT  (11 


SQ.  FT.       CAPACITY 


EST.  1990  CONVENTION; 
MTG.  VISITOR  DAYS  13] 


RESTAURANTS 


.Morton's  (Formal  Dining).  Columbia  3 
On  the  Run  (DcU).  Columbia  3 
P.T.  Piper  (Ddi).  Columbia  2 
Cafcdc  Parie  (Informal  Dining),  Sofitd 
Chez  Colaic  (Formal  Dining).  Sofilel 
I.e  Take  Oul  (Carry  Oul).  Sofilel 
WUly't  (Casual  Dining).  Radision 
Holiday  Inn.  ResuuranI  1 
Holiday  Irui.  Rcstauranl  2 
Future  RPAC  Resuuranls  (3) 
Fulure  RPAC  lIo<el  Resuuranls  (2) 
Fulure  River  Road  Ho(el  ResuuranI  (I) 


N.A.     (Incl.  w/officc) 

235      Soil 

N.A.     (incl.  w/ofnce) 

N.A. 

N.A.     (incl.  w/officc) 

N.A. 

43 

150     Seal 

N.A.     (incl.  w/office) 


450  (eslimale) 
250  (csiimalc) 
1 25    (estimale) 


ENTERTAINMENT:  RPAC 


Cineplex  Thealer 

River  and  Balmoral 
Legitimale  Theater 

River  and  Balmoral 
Parking  for  RPAC,  excluding  RPAC  Office  and  Hole 


3.000    Scats  (43.000  s.f.) 
4.836    Seats  (70.000  s.f.) 

1,200  219 


43,000  3.000     Scats 

70,000  4.S36     Scats 


ROSEMONT  EXPO  CENTER  PUBUC  PARKING,  WILUAMS  STREET 


Structured — E.\isung 
Structured — Expansion 


3,500 
1,300 


INTTLM..  SITE:  SUBAREA  E  SUMMARY 


OFFICE:  EXISTING 
OFFICE:  PLANNED 
HOTELS:  EXISTING 
HOTELS:  PLANNED 
RESTAURANTS:  EXISTING 
RESTAURANTS:  PLANNED 
ENTERTAINMENT/THEATERS 


654.285    Sq.  Ft. 

1.176 

601 

2.617 

1.846,000    Sq.  Ft. 

5.037 

350 

7.384 

1.108    Rooms 

430 

890 

1.108 

67,000 

3.650 

165.360 

796    Rooms 

555 

241 

796 
195 
236 

21.000 
28.150 

1.050 
919 
825 

Scats 
Sc^ts 

75.600 

7.S36 

134 

113.000 

7.836 

S=.ls 

N.A.  indicates  data  was  unavailable  : 

1 .  Employmcnl  csUmalcs  are  based  c 
250  6.f.  of  rcsuumnl  (or  3.5  resiai 

2.  Eased  on  discuccioru  with  manage 


one  employee  per:  250  c.f.  of  office;  one  hotel  room;  600  s.f.  of  rciail;  790  s.f.  of  movie  Ihealcr;  875  s.f.  of  performing  arts  ihcaler;  and 
inl  seals).  Resident  population  is  based  on  the  number  of  households  multiplied  by  2,08,  which  is  ihc  1980  average  H.H.  size  in  Roscmonl. 
and  operators  of  convention  and  meeting  facilities. 


3.  Excludes  visitor  days  gcoeratcd  by  hotel  i 
Trkla.  Peiligrcw.  Allen  &  Payne 
March  8.  1991 


,  restaurants,  tbeatei 


.  offia 


and  other  faciliii 


TABLE  1 

DEVELOPMENTS,  EMPLOYMENT  ESTIMATES  AND  CONVENTION/MEETING  FACILITIES 

PERSONAL  RAPED  TRANSIT  SYSTEM:  INITIAL  DEPLOYMENT  SITE 

ROSEMONT,  ILLINOIS  

CONVENTION  AND  MEETING  FACILmES  (21 


684 

Rcsidcms 

72 

7,537 

2.993 

174,075 

6.650 

622 

2.961 

Scl 

90 

17.400 

300 

85 

450.000 

25.000 

YEAR     EST.  YEAR  PARKING                     ESTIMATED                                                              EST.  1990  CONVENTION/ 

DEVELOPMENT                            OPENED        OPENED  SEE                  STRUCT     SURF         EMPLOYMENT  1 1)       SQ.FT.       CAPACITY      MTG.  VISITOR  DAYS  |3J 

GRAND  TOTAL  EXISTING  DEVELOPMENT,  INITLVL  SITE:  SUBAREAS  A  -  E 

RESIDENTIAL  329 

RETAIL  «.000 

OFFICE  1.884,285    Sq.  Fl.       4.682            8 

HOTEL  2.993    Rooms          430         1.8 

RESTAURANTS 

ROSEWOOD  RESTAURANT  &  BANQUET  17.400    Sq.  Fl.           275         N.; 

EXPOSITION  SPACE  (Excluding  hold  space)  450,000    Sq.  Fl.           355            1 

GRAND  TOTAL  PROPOSED  DEVELOPMENT,  INITIAL  SITE:  SUBAREAS  A  -  E 

OFFICE  2.121.000    Sq.  Fi.                                          8.484 

HOTEL  1.046    Roomt                                              1.046                                 21.000                 1.050 

RESTAURANTS  236                                                                 825     Scis 

ENTERTAINMENT:  RPAC  7.836    Seals                                                    134                                113.000                 7.836     Scais 

EXPOSITION  SPACE  (Excluding  hold  space)  140.000    Sq.  Fl.                                                   2S                               140.000                 7.500 


N.A.  iodicalcfi  data  was  unavailable  at  lime  of  sludy. 

1 .  Employmenl  estimalcs  are  based  on  one  employee  per:  250  s.f .  of  ofncc;  one  hold  room:  600  s.f.  of  rdaij;  790  s.f .  of  movie  ihcatcr;  875  s.f .  of  performing  arts  theater;  and 
250  s.f.  of  restaurant  (or  3.5  restaurant  seals).   Resident  population  is  based  on  the  number  of  households  multiplied  by  2.08.  which  is  the  1980  average  11. H.  size 

2.  Based  on  discussions  with  managers  and  operators  of  convention  and  meeting  facilities. 

3.  Exdudc*  visitor  days  generated  by  hold  rooms,  restaurants,  theaters,  offices  and  olber  facilities. 
Trkia,  Petligrew,  Allen  &  Payne 
March  8.  1991 


TABLE  2 

DEVELOPMENTS,  EMPLOYMENT  ESTIMATES  AND  CONVENTION/MEETING  FACILITIES 

PERSONAL  RAPID  TRANSIT  SYSTEM:  NORTH  EXPANSION 

ROSEMONT,  ILLINOIS 


DEVELOPMENT 


YEAR 
OPENED 


EST.  YEAR 
OPENED 


ESTIMATED 
EMPLOYMENT  [I] 


CONVENTION  AND  MEETING  FACILITIES  [21 

EST.  1990  CONVENTION/ 
SQ.  FT.       CAPACITY       MTG.  VlSnOR  DAYS  (31 


NORTH  EXPANSION:  SUBAREA  A 


RESIDENTIAL 


Single  Family.  Dc*  PbunM 

Executive  Esutes  Coaiomiiiiunu.  Roseznonl 


88     Urv 
U5     Un 


250    Residenit 
302    Rcsidenlfi 


OFFICE:  EM STTNG 


Orchard  Poiiu  Office  Ccnlcr 

9700  Wca  HigginiRd. 
Nonhwcst  Plaza 

9701-9801  Wca  Higgini  Rd. 
Heitnun  Ccnlcr  O'Hare 

6400  Shafer  Rd. 
The  C  Hare  Eaa 

9501  Wea  Devon 
Ornoe  Building 

2500  E.  Devon.  De«  PUine« 
Xerox  Corporation 

3000  S.  River  Rd..  Dei  Plainet 
OHare  Office  Center 

3150-3166  S.  River  Rd..  Dei  Plai 
C  llate  Lake  Office  Plaza 

2200-2400  E.  Devon.  Oct  Plaina 
Dairy  Center 

6300  N.  River  Road 
One  O'Hare  Center 

6250  N.  River  Rd. 


285,986  Sq.  Ft.  1.144 

310.000  Sq.  Ft.  1,240 

180,000  Sq.  Ft.  720 

78.000  Sq.  Ft.  312 

24,000  Sq.  Ft.  96 

N.A.  Sq.  Ft.  200 

160.115  Sq.  Ft.  640 

650.000  Sq.  Ft.  2,600 

144,000  Sq.  Ft.  576 

381.000  Sq.  Ft.  1.524 


OFFICE:  FUTURE 


Two  Ollare  Center 

6250  N.  River  Rd. 
Office 

S.W.  CoriKr  River  and  Higgins  Roedt 


1998         331,000    Sq.  Fl.  1,524 

1993  150,000    Sq.  Ft.  600 


larriott  Courtyards 
2950  S.  River  Rd..  Det  Plainc* 


RESTAURANTS 


Comedy  and  Blue*.  Northwea  Plaza 


NORTH  EXPANSION:  SUBAREA  A  SUMMARY 


RES1DENTL\L 
OFFICE:  EXISTING 
OFFICE:  PLANNED 


145     Units  302    Rcsida 

2,213.101     Sq.  Fl.  9.052 

531.000    Sq.  Ft.  2.124 


N.A.  indicates  data  was  not  available  at  time  of  audy. 


1 .  Employmei 
250  t.f.  of 
which  is  the  1980 

2.  Based  on  di 


3.  Exclitdcs  visitor  days  gcncraled  by  hotel 

Trkla,  Pettigrew,  Allen  &  Payne 
March  8,  1991 


based  on  one  employee  per:  250  s.f.  of  office;  one  hold  room;  600  i.f.  of  retail;  790  s.f.  of  mi 
(or  3.5  rcaauraot  seats).  Resident  population  is  based  on  the  number  of  households  multiplied  by  2.( 
rage  H.H.  size  in  Roscmont  and  Dcs  Plaincs.  respectively, 
with  marugcrs  and  operators  of  converuion  and  meeting  facilities. 

restaurants,  theaters,  offices.  srKi  other  facilities. 


e  Ihealer;  875  s.f .  of  performing  arts  the 
3r2.84. 


TABLE  2 

DEVELOPMENTS,  EMPLOYMENT  ESTIMATES  AND  CONVENTION/MEETING  FACILITIES 

PERSONAL  RAPID  TRANSIT  SYSTEM:  NORTH  EXPANSION 

ROSEMONT,  ILLINOIS  


YEAR          EST.  YEAR 

ESTIMATED 
EMPLOYMENT  11) 

CONVENTION  AND  MEETING  FACILITIES  (21 

EST.  1990  CONVENTION/ 

DEVELOPMENT                            OPENED            OPENED              StZE 

SQ.  FT.       CAPACITY       MTG.  VISrrOR  DAYS  [3] 

NORTH  EXPANSION:  SUBAREA  B 

[mETRA  STATION                            | 

Possible  North  Alternate  Station 
1  PEOPLE  MOVER- AGS                    | 

Possible  North  AJteraate  Station 

(INTERNATIONAL  TERMINAL     | 

United  via  the  People  Mover/ Automated  Goideway  Syacm-AGS 

1  RESIDENTIAL                                  | 

Single  Family.  Rosemonl                                                                                    198     Units 

412    Residents 

|omCE:  EXISTING                         | 

1700  Higtins  Centre 

nOOHigginsRd. 
O'  Hare  Corporate  Towers 

10400-10600  Higgins  Rd. 
O'Harelnt-l.Qr.  I 

10273  W.  Higgini  Rd. 
O'Haielnfl.  Or.  II 

10255  W.  HigginsRd. 
O'Hare  Office  Court 

10700  W.  HigginsRd. 


1986 
1969 
1987 
1989 
1979 


133,000  Sq.  Ft.  532 

203.000  Sq.  Ft.  812 

250.000  Sq.  Ft.  1,000 

250,000  Sq.  Ft.  1,000 

37,200  Sq.  Ft.  149 


OFFICE:  FUTURE 


O-Harelnl-l.Qr.  Ill 
10235  W.  HigginsRd. 

Ramada  O'Harc  Expansion 
6600  N.  Mannheim  Rd. 


1993         250,000    Sq.  Ft.  1,000 

1995         800,000    Sq.  Ft.  3.200 


HOTEL:  EXISTING 


Best  Western 

10300  W.  HigginsRd. 
Embassy  Suites 

6501  Mannheim  Rd. 
Ramada  Hole!  O' Hare 

6600  N.  Mannheim  Rd. 
TtaveLodgeO'Hare 

3003  Mannheim  Rd. 


143  Ro. 

300  Ro 

723  Ro. 

97  Rev 


12.000  600 

74,000  3.700 

1,400  N.A. 


2,964 
9,000 
90,000 
4,500 


HOTEL  EXPANSION 


Ramada  Expansion 

6600  N.  Mannheim  Rd. 


RESTAURANTS 


Nick's  Fishmarka  (Embassy  Suites) 

Pine  Grove  (near  Best  Western) 

While  Night  Dance  Oub  (near  Best  Western) 


N.A.    (incl.  w/olTice) 


300  Seats 
226  Scats 
370    Scats 


N.A.  indicates  data  was  not  available  at  lime  of  study. 

1 .  Employment  estimates  arc  based  on  one  employee  per:  250  s.f.  of  office;  one  hotel  room;  600  s.f.  of  retail;  790  s.f.  of  m( 
250  s.f.  of  rcsuuram  (or  3.5  restaurant  scats).  Resident  population  is  based  on  the  number  of  hotischolds  multiplied  by  2.( 
which  is  the  1980  average  H.H.  size  in  Roscmonl  and  Des  Plaincs,  respectively. 

2.  Based  on  discussions  with  managers  and  operators  of  convention  and  meeting  facilities. 

3.  Excltides  visitor  days  generated  by  hotel  rooms,  restaurants,  thealers,  offices,  and  other  facilities. 
Trkla,  Pclligrcw,  Allen  &  Payne 

March  8.  1991 


;  theater;  875  s.f.  of  performing  arts  the; 
ir  2.84. 


TABLE  2 

DEVELOPMENTS,  EMPLOYMENT  ESTIMATES  AND  CONVENTION/MEETING  FACILITIES 

PERSONAL  RAPID  TRANSIT  SYSTEM:  NORTH  EXPANSION 

ROSEMONT,  ILLINOIS  


YEAR 

EST.  YEAR 
OPENED 

SIZE 

ESTIMATED 
EMPLOYMENT  11] 

CONVENTION  AND  MEETING  FACILITIES  [2) 

EST.  1990  CONVENTION/ 

DEVELOPMENT                            OPENED 

SQ.  FT.       CAPACITY       MTG.  VISriOR  DAYS  [31 

1  llEALTH/COMMUNITY  CENTER               | 

Hcalih  and  Residcnlial  Community  Qr. 
Higgins  Rd. 


NORTH  EXPANSION:  SUBAREA  B  SUMMARY 


RESIDENTIAL 

OFFICE:  EXISTING 

OFFICE:  PLANNED 

HOTELS:  EXISTING 

HOTELS:  PLANNED 

RESTAURANTS;  EXISTING 

HEALTH/COMMUNITY  CENTER 


198 

Uoiit 

412 

873.200 

Sq.  Fi. 

3,493 

1.050.000 

Sq.  Fl. 

4.200 

1.263 

Rooms 

1.263 

300 

Rooms 

300 

N.A. 

170 

80.000 

Sq.  Fl. 

N.A. 

NORTH  EXPANSION:  SUBAREA  C 


RESIDENTTAL 


Single  Family.  Dcfi  Plaii 
ApartmenlE.  Rosemonl 


ENTERTAINMENT 


74     Un 
396    Utt 


210    Rcsidcols 
824     Residenls 


ROSE.MONT  HORIZON 


OFFICE 


18.500    Sals  15 


20.000  18.500 

(20.000  s.f.  of  arcru  tp»a:) 


Touhy  Office  Plan  al  O'Han 
I400E.  Touhy  Ave. 

Calocis  Plaia 

1350  E.  Touhy  Ave. 


126.100    Sq.  Fl.  504 

220.000    Sq.  Fl.  880 


HOTEL 


Holiday  Inn  Dcs  Plaincs 
1450  E.  Touhy  Ave. 

Sheralon  Inl'l.  O'Harc 
6810  N.  Mannheim  Rd. 


1969 
I960 


243    Ro 
462    Ro 


1,900 

32,700 


RESTAURANTS 


Fountain  Blue  (Banquci) 


NORTH  EXPANSION:  SUBAREA  C  SUMMARY 


RESIDENTIAL 

OFFICE 

HOTELS 

RESTAURANTS 

ENTERTAINMENT 


470 

1.034 

Residenls 

146,100 

1.384 

705 

705 

34.600 

N.A. 

125 

25.500 

18.500 

Seals 

15 

20.000 

31.800 
1.400.000 


N.A.  indicates  data  was  not  available  al  lime  of  study. 

1 .  Employment  cfitimatce  arc  based  on  one  employee  per:  250  t.f.  of  office;  one  hotel  room;  600  t.f.  of  rclail;  790  B.f.  of  mi 
250  s.f.  of  restaurant  (or  3.5  restaunnt  seats).  Resident  population  is  based  on  the  number  of  households  multiplied  by  2.( 
which  is  the  1980  average  H.H.  size  in  Roecmont  and  Dc*  PUincs.  respectively. 

2.  Based  on  discussions  with  managers  and  operators  of  convention  and  meeting  facilities. 

3.  Excludes  visitor  days  generated  by  hotel  rooms,  restaurants,  theaters,  offices,  and  other  facilities. 

Trkia,  Pettigrcw,  Allen  &  Payne 
March  8.  1991 


:  theater;  875  s.f.  of  performing  a 


TABLE  2 

DEVELOPMENTS,  EMPLOYMENT  ESTIMATES  AND  CONVENTION/MEETING  FACILITIES 

PERSONAL  RAPID  TRANSIT  SYSTEM:  NORTH  EXPANSION 

ROSEMONT,  ILLINOIS 

CONVENTION  AND  MEETING  FACILITIES  [2] 
YEAR         EST.  YEAR  ESTIMATED  EST.  1990  CONVENTION/ 


DEVELOPMENT  OPENED  OPENED  SIZE  EMPLOYMENT  1 1 1       SQ.FT.       CAPACITY      MTG.  VISITOR  DAYS  (3) 

GRAND  TOTAL  EXISTING  DEVELOPMENT,  NORTH  EXPANSION:  SUBAREAS  A,  B  and  C 

RESIDENTIAL  813  Unils  1,747    Readout 

OFHCE  3,432.401  Sq.  Ft.  13.930 

HOTEL  2,148  RcxDnu  2,148                               124,166                 4,730                                  147.864 

RESTAURANTS  N.A.  338  1,796    San 

ENTERTAINMENT  18,500  Sacs  13                                 20,000               18,500                              1,400,000 

GRAND  TOTAL  PROPOSED  DEVELOPMENT,  NORTH  EXPANSION:  SUBAREAS  A,  B  and  C 

OFFICE  1,927,100    Sq.  Fl.  7,708 

HOTEL  300    Rooms  300 

N.A.  indicatef  dala  was  not  available  at  time  of  study. 

J .  Employment  estimates  arc  based  on  one  employee  per:  250  s.f.  of  offioc:  one  hotel  room;  600  s.f.  of  retail;  790  s.f.  of  movie  theater;  875  s.f.  of  performing  arts  Ih 

250  s.f.  of  restaurant  (or  3.5  restaurant  seats).   Resident  population  is  based  on  the  number  of  households  multiplied  by  2.08  or  2.84, 

which  is  the  1980  average  H.H.  size  in  Roscmont  and  Dcs  Plaincs,  respectively, 

2,  Based  on  discussions  with  managers  and  operators  of  convention  aiKl  meeting  facilities. 

3.  Excliides  visitor  days  geticraled  by  hotel  rooms,  restaurants,  theaters,  offices,  and  other  facilities. 

Trkla,  Pelligrew,  Allen  &  Payne 
March  8,  1991 


TABLES 

DEVELOPMENTS,  EMPLOYMENT  ESTIMATES  AND  CONVENTION/MEETING  FACILITIES 

PERSONAL  RAPID  TRANSIT  SYSTEM:  WEST  EXTENSION 

ROSEMONT,  ILLINOIS 

CONVENTION  AND  MEETING  FACILITIES  |2| 
YEAR         EST.  YEAR  ESTIMATED  EST.  1990  CONVENTION/ 


DEVELOPMENT  OPENED  OPENED  SrZE  EMPLOYMENT  [1)       SQ.FT.       CAPACITY      MTG.  VISITOR  DAYS  |31 


METRA  STATION 


Possible  Wcsl  Alternate  Suiio 


PEOPLE  MOVER-AGS 


Possible  West  Alternate  Station 


INTERNATIONAL  TERMINAL 


Connection  via  People  Mover/ Aulotnatcd  Guideway  Sysl 


OFFICE:  FUTURE 


RPAC  Wes<  (76  Acres)  1996      1.324.: 

(F.A.R. -0.40)  ihiough 

2003 


N.A.  indicates  data  tvas  not  available  at  time  of  study. 

1.  Employment  estimates  are  based  on  one  employee  per:  250  s.f.  of  office;  one  hotel  room:  600  s.f.  of  retail;  790  s.f.  of  movie  theater;  875  s.f.  o{  performing  arts  theater;  and 
250  s.f.  of  restaurant  (or  3.5  restaurant  seats).    Resident  population  is  based  on  the  number  of  households  multiplied  by  2.08  or  2.84, 

which  is  the  1980  average  H.H.  si2e  in  Rosemont  and  Des  Plaines,  respectively. 

2.  Based  on  discussions  with  managers  and  operators  of  converuion  and  meeting  facilities. 

3.  Excludes  visitor  days  generated  by  hotel  rooms,  restaurants,  theaters,  offices,  and  other  facilities. 

Trkla,  Peltigrew,  Allen  &  Payne 
March  8,  1991 


APPENDIX  II:    ESTIMATED  RIDERSHIP 

Appendix  II,  Estimated  Ridership,  summarizes  the  estimated  trips  generated  by  existing  and 
future  development  for  the  Initial  PRT  and  Expanded  PRT  Sites.  Ridership  estimation  is 
based  on  market  shares  for  (1)  trips  beginning  or  ending  outside  the  PRT  service  area  and 
(2)  trips  beginning  or  ending  within  the  PRT  service  area.  Based  on  market  share  es- 
timates, PRT  ridership  is  expected  to  fall  within  15  to  20  percent  of  all  trips  generated 
within  the  PRT  sites. 

This  Appendix    contains  the  following  Tables: 

7.  Daily,  Weekly  and  Annual  Trips  Generated  by  Existing  and  Future  Development: 

Entire  Site 

2.  Trips  Generated  by  Existing  and  Future  Development:  Initial  PRT  Deployment  Site 

3.  Trips  Generated  by  Existing  and  Future  Development:    North  Expansion 

4.  Trips  Generated  by  Future  Development:    West  Expansion 

5.  Trips  Generated  by  Future  Development:    Entire  PRT  Site 


TABLE  1 

DAILY,  WEEKLY  AND  ANNUAL  TRIPS  GENERATED  BY  EXISTING  AND  FUTURE  DEVELOPMENT:  ENTIRE  SITE 

INITL\L  DEPLOYMENT  AND  EXPANDED  PRT  SITES 

ROSEMONT  PERSONAL  RAPID  TRANSIT  SYSTEM 


TOTAL  TRIPS  BY  DEVELOPMENT  TYPE 

EXISTING 

FUTURE 

EXISTING  AND  FITFURE 

DEVELOPMENT 

DAILY 

WEEKLY 

ANNUAL 

DAILY 

WEEKLY 

ANNUAL 

DAILY 

WEEKLY 

ANNUAL 

1 

llNTIAL  PRT  DEPLOYMENT  SITE 

Residential 

2,000 

13,105 

681,460 

2.000 

13,105 

681,460 

Retail  [1] 

4.295 

29,463 

1,532,076 

4.295 

29,463 

J, 532,076 

Banquet  Facility 

2.150 

10,750 

559,000 

2.150 

10,750 

559,000 

Office 

21.015 

110,656 

5.7«,112 

23,085 

119,139 

6.195.228 

44.100 

229,795 

11,949.340 

Hotel 

21.250 

133,663 

6,950,476 

9.120 

57,368 

2.983.136 

30.370 

191,031 

9,933,612 

Restaurant 

6.660 

43.110 

2,241,720 

2,365 

15,313 

796.276 

9,025 

53,423 

3,037,996 

Entertainment  (Th"tcrs) 

13,810 

95,393 

4.960.696 

13,310 

95,398 

4,960,696 

Convention/Banquet/^^ccting  Fac. 

12] 

Rosemont  Expo  Center 

4,500 

29,250 

1,521,000 

1,395 

9.063 

471.536 

5,895 

38,318 

1,992.536 

TOTAL  TRIPS 

61.370 

369,997 

19,239,844 

49,775 

296,286 

15,406.872 

111,645 

666,283 

34,646,716 

ESTIMATED  TOTAL  PRT  RIDERSHIP 

Low-End  Estimate          15.0% 

9.281 

55,500 

2,885,977 

5,288 

44,443 

2,311,031 

16,747 

99,942 

5,197,007 

High-End  Estimate        20.0% 

12.374 

73,999 

3,847,969 

7,932 

59,257 

3,031,374 

22.329 

133,257 

6,929,343 

1 

[north  expansion  SITE 

Residential 

6.950 

45,220 

2,351,440 

6,950 

45,220 

2,351,440 

Retail  [1] 

Office 

37.320 

196,635 

10,225,020 

14,855 

78,618 

4,088,136 

52.175 

275,253 

14,313,156 

Hotel 

15.545 

97,781 

5,084.612 

2,580 

16.275 

346,300 

18.125 

114,056 

5,930,912 

ResUurant 

5.660 

36.641 

1.905.332 

5.660 

36,641 

1,905,332 

Convention/Banquet/Mceting  Fac. 

(2) 

Rosemont  Horizon 

5,000 

32,500 

1.690,000 

5.000 

32,500 

1,690,000 

TOTAL  TRIPS 

ESTIMATED  TOTAL  PRT  RIDERSHIP 
Low-End  Estimate  15.0% 

High-End  Estimate         20.0% 


70,475         408,777      2L256,404 


10,571 
14,095 


61,317 
81,755 


1.188,461 
1,251.281 


17.435  94,893        4,934,436 


2,615  14,234  740,165 

3,487  18,979  986,887 


87,910         503,670      26,190,840 


13.137 
17.582 


75.551 
100.734 


3,928.626 
5.238.168 


WEST  EXPANSION  SITE 


Ofr.ce 
Hotel 

RetaU  [1]  

TOTAL  TRIPS 

ESTIMATED  TOTAL  PRT  RIDERSHIP 

Low-End  Estimate  15.0% 

High-End  Estimate  20.0% 


78.703        4.092.816 


78.703        4.092,316 


78,708        4.092.816 


78,708        4,092,816 


2,265 

11,806 

613,922 

2,265 

11,306 

613,922 

3,020 

15.742 

318,563 

3,020 

15,742 

818,563 

INITIAL  AND  EXPANDED  SITES 


TOTAL  TRIPS  GENERATED 

ESTIMATED  TOTAL  PRT  RIDERSHIP 

Low-End  Estimate  15.0% 

High-End  Estimate         20.0% 


132,345 

778.774 

40.496,248 

82,311 

469.887 

24,434,124 

19.852 

116.816 

6,074,437 

12,347 

70.483 

3,665,119 

26.469 

155.755 

8,099,250 

16.462 

93.977 

4,886,825 

214,656      1,248.661       64.930.372 


32,193         187,299        9,739,556 
42,931         249,732       12,986.074 


Note:    A.M.  and  P.M.  peak  hours  are  included  in  the  daily  total. 
Source;   ITE  Trip  Generation  Manual 

1.  Trip  generation  for  retail  excludes  trips  generated  by  retail  attached  to  or  contained  within  office  buildings. 

2.  Trips  generated  by  conventions,  banquets  and  meetings  within  hotels  arc  counted  as  part  of  trip  generation  for  bu 

Barton-Aschman  Associates,  Inc. 
March  14,  1991 
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APPENDIX  III:  LETTERS  OF  SUPPORT 


Appendix  III,  Letters  of  Support,  includes  letters  of  commitment  from  private  entities  regarding 
the  review  of  the  PRT  proposals  and  plans,  PRT  alignment,  station  stop  recommendations,  and 
specific  implications  concerning  their  properties  and  developments.  The  following  letters  of 
support  and  commitment  were  received  from  the  Hotel  Sofitel,  Holiday  Inn  O'Hare  Interna- 
tional, Hyatt  Regency  O'Hare,  Radisson  Suite  Hotel-O'Hare,  Westin  Hotel,  Fifield  Asset 
Management,  Inc.,  Podolsky  and  Associates,  Hawthorn  Realty  Group,  USAA  Realty  Company, 
and  the  Rosemont  O'Hare  Expo  Center.  Also  included  is  a  copy  of  the  Resolution  of  the  Vil- 
lage Board  of  Trustees. 


Hotel  Sofitel 


World  Hotels 


Chicago 

Houston 
Los  Angeles 


March   5,    1991 


Chicago 
at  O  Hare 


5550  N,  River  Road 
Rosemont.  Illinois  60018-5194 


(708) 678-4488 
(800)233-5959 


Telex  205-595 
Telefax  578-782-i 


MarseHie 
Montpeiier 

Nee 

Orleans 

Pans 

Par.s  -  Mont  Royal 

Pcn.ccio 

Ou.ceron 

Strasbourg 
Toulouse 
vai  a  isere 


Italy 


SOVIET  UNION 


MIDDLE  EAST  AND  ASIA 


FRENCH  POLYNESIA 


The  Honorable  Donald  E.  Stephens 

Mayor 

The  Village  of  Rosemont 

Village  Hall,  Room  204 

9501  Devon 

Rosemont,  Illinois   60018 

Dear  Mayor  Stephens: 

I  would  like  to  take  this  opportunity  to  express  my  support 
for  the  proposed  Personalized  Rapid  Transit  project  for  the 
Village  of  Rosemont.  After  reviewing  the  plans  and  the 
highlights  of  the  system,  I  feel  that  the  system  will  not  only 
be  of  tremendous  benefit  to  our  hotel  and  guests,  but  to  the 
Village  as  a  whole.  The  system  will  surely  ease  traffic 
congestion  as  well  as  afford  easy  access  to  public 
transportation  and  all  business  centers  in  the  Village. 

As  a  hotelier  I  am  concerned  for  the  convenience  and  service 
of  our  guests.  Such  a  project  will  afford  an  opportunity  to 
enhance  our  guests  stays.  Whether  the  individual  is  here  on 
business  or  pleasure  he  will  derive  a  benefit  from  PRT.  Easy, 
clean,  efficient,  and  quick  access  to  ■  neighboring  office 
complexes,  transportation  hubs,  entertainment  facilities  and 
the  Expo  Center  will  be  a  tremendous  benefit  for  our  guests  as 
well  as  employees.  These  benefits  will  be  key  marketing  points 
in  our  effort  to  attract  and  retain  business  to  our  hotel. 

I  look  forward  to  continued  involvement  and  support  of  this 
project  in  hopes  of  it  becoming  a  reality  for  our  community. 


Pierce/ Johnson 
Gener4"±— Manager 


Bamoko 

Mopli 

Tombouctou 


PJ/ds 


Chicago— O'Hare  Airport^  V 

\ear-  'niund  ReM)r1  and  Conference  Center 


March  5,  1991 


The  Honorable  Donald  E.  Stephens 

Mayor 

The  Village  of  Rosemont 

Village  Hall,  Room  204 

9  5  01  Devon 

Rosemont,  Illinois  60018 

Dear  Mayor  Stephens : 

Following  a  comprehensive  review  of  the  Personalized  Rapid  Transit 
(PRT)  project  in  Rosemont,  Illinois,  I  would  like  to  enthusiastically 
support  the  project. 

I  believe  the  advantages  of  the  system  to  Rosemont  are  numerous  and 
include  the  following: 

-Efficient  transportation  to  office  buildings,  the  Expo  Center, 
and  retail  shops. 

-Current  traffic  congestion  will  be  significantly  reduced. 

-The  system  presents  a  competitive  edge  with  O'Hare  International 
airport  travelers,  in  easy  access  to  the  Rosemont  hotels. 

-Environmentally,  the  project  will  improve  the  air  quality  of 
our  community. 

I  would  like  to  take  this  opportunity  to  list  some  items  that  will 
have  a  positive  impact  on  the  Holiday  Inn  O'Hare  International: 

-Guests  and  employees  will  enjoy  the  convenience  of  the 
system,  and  its  numerous  options. 

-Meeting  planners,  business  and  leisure  travelers  will  select 
our  hotel,  based  on  the  (PRT)  as  a  selling  feature,  with 
greater  frequency. 

-Area  commercial  office  space  should  run  a  very  high  occupancy 
rate,  thereby  increasing  demand  of  guest  rooms  in  our  hotel. 


5440  North  River  Road  •  Rosemont,  II.  60018  •  708-571-6350  •  FAX:  708-671-1378 
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-Our  current  high  transportation  costs  associated  with 

shuttle  service  to  the  airport  could  probably  be  reduced, 

and  efficient  and  cost  effective  service  improve  as  a 
result  of  the  (PRT) . 

If  we  receive  the  (PRT),  the  distinctive  competence  that  our  local 
hotel  economy  will  enjoy,  should  be  unprecedented  versus  the  other 
Chicago  area  hotel  markets. 

Thank  you. 

Sincerely, 

HOLIDAY  INN  0 ' HARE  INTERNATIONAL  '        "' 

1/ 


Kevin  O'Brien 
General  Manager 

KOB/dj 


March  5,  1991 


The  Honorable  Donald   E.    Stephens-,  Mayor 
The  Village  of  Rosemont 
Village  Hall,   Room  204 
9501   Devon 
Rosemont,    IL.     60018 

Dear  Mayor  Stephens: 

I  am  writing  to  let  you  know  of  my  support  of  the  Proposed  Rapid 
Transit  (PRT)  project  in  Rosemont,  Illinois.  The  idea  is  quite  excit- 
ing and  seems  ideal  for  a  business  corrmunity  like  ours  which  sees 
millions  of  visitors  annually.  A  system  like  this  would  certainly  cut 
down  on  the  traffic  congestion  on  River  Road,  while  better  linking  the 
areas  businesses  to  each  other  and  the  village  to  Chicago  by  providing 
easy  access  to  the  Metra  and  bus  system. 

The  addition  of  such  a  system  would  also  attract  additional   visitors  to 
our  area   creating  more  jobs,  while  decreasing   pollution,  and  airport 
traffic.     Our  hotel   spends  in  excess  of  $250,000  annually  providing 
airport  shuttle  service.      I  am  sure  that  other  hotels  spend  similar 
amounts  and  that  we  would  all   benefit  greatly  if  such  a  project  could 
be  completed. 

As   I  said,  the  project  has  my  full   support. 


ours , 


Radisson  Suite  Hotel 
OUaie  Airpon 


5500  North  River  Road 


'id  Cantando 
General  Manager 
RADISSON  SUITE  HOTEL  -  CHARE 

DC/mw 


Rosemont,  IHinois 
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TheWestin  Hotel 

O'Hare 


Ulrlch  Wall 

General  Manager 


March    4,    1991 


The  Honorable  Donald  E.  Stephens 

Mayor 

The  Village  of  Rosemont  , 

Village  Hall,  Room  204 

9501  Devon 

Rosemont,  IL   60018 

Dear  Mayor  Stephens, 

On  March  1,  1991  I  was  given  the  opportunity  to  review  details 
of  the  proposed  Personalized  Rapid  Transit  (PRT)  project  here 
in  Rosemont. 

With  the  tremendous  growth  Rosemont  enjoyed  during  recent  years 
and  its  potential  to  yet  better  serve  the  traveling  public  with 
superb  hotels,  office  space,  entertainment,  meeting  and  exhibit 
facilities,  I  can  see  a  transit  system  of  this  type  adding  signi- 
ficant strength  and  appeal  to  the  already  convenient  geographical 
location  of  our  community  in  the  center  of  the  U.S. 

The  easy  accessibility  of  different  venues  within  the  community 
in  a  protected  environment,  particularly  during  winter  months, 
would  enhance  the  marketability  of  Rosemont  as  a  convention 
destination.   Further  more,  the  inter-connection  to  public  trans- 
portation and  future  link  up  with  airport  terminals  will  be 
a  welcome  convenience  for  travel  to  the  airport  and  into  the 
downtown  area,  and  relieve  congestion  in  road  transportation 
during  peak  hours. 

Many  of  the  area  hotels  and  businesses  linked  up  to  the  PRT 
system  will  not  only  have  the  advantage  of  an  increased  market 
within  the  community,  but  also  enjoy  cost  savings  on  shuttle 
buses  and  related  expenses. 

The  successful  development  and  construction  of  the  PRT  system 
can  be  seen  as  a  trend  setter  in  the  transportation  industry 
and  community  development,  and  the  value  of  public  focus  could 
hardly  be  expressed  in  monetary  terms. 


6100  River  Road     Rosemont,  Illinois  60018.     (312)698-6000 


The  Westin  Hotel,  O'Hare  identifies  with  the  benefits  of  such 
a  system  for  the  Village  of  Rosemont,  its  businesses  and  also 
its  neighboring  communities,  and  applauds  the  The  Hon.  Mayor 
Stephens  and  his  administration  for  the  vision  and  initiative 
they  have  demonstrated. 


Ulrich  Wall 
General  Manager 


UW:cb 


^^^^       Fif  IGlCl  Fitield  Asset  Management,  Inc. 


9525  West  Bryn  Mawr 
Rosemont.  Illinois  60018 
7086784445 
708  678-7216  FAX 


March  6,  1991 


The  Honorable  Donald  E.  Stephens 

Mayor,  Village  of  Rosemont 

The  Village  Hall 

Room  204 

9501  Devon  Avenue 

Rosemont,  Illinois  60018 


Dear  Mayor  Stephens: 


RE:   Personalized  Rapid  Transit 


On  Friday,  March  1,  1991,  I  attended  a  presentation  regarding  the  proposed 
Personalized  Rapid  Transit  (PRT)  for  the  Village  of  Rosemont.  I  came  away  from 
the  meeting  greatly  impressed  with  the  vision  and  scope  of  your  project,  as  well 
as  the  practical  ramifications.  Rest  assured  that  you  have  the  support  of  the 
Fifield  Companies  in  bringing  these  plans  to  fruition. 

While  the  system  itself  will  be' impressive,  the  most  exciting  aspect  of  the 
program  may  be  the  fact  that  it  will  provide  significant  benefits,  while,  at  the 
same  time,  eliminating  or  mitigating  some  current  and  developing  problems. 
By  linking  together  hotels,  office  buildings,  the  River  Road  CTA  station,  O'Hare 
Airport,  restaurants,  convention  and  exposition  facilities,  and  the  Horizon,  the 
PRT  will  allow  all  of  us  to  function  more  efficiently  and  effectively.  Each  of 
us  will  be  able  to  more  conveniently  utilize  the  various  services  and  amenities 
available  in  the  Rosemont-O'Hare  area.  The  interconnection  with  the  River  Road 
CTA  station  will  expand  our  labor  pool,  as  well  as  increase  the  availability  of 
the  Rosemont-O'Hare  facilities  and  amenities  to  an  expanded  audience. 

At  the  same  time,  completion  of  the  PRT  will  reduce  the  use  of  private  passenger 
cars,  hotel  and  office  shuttles,  taxicabs,  etc.  in  the  Rosemont-O'Hare  area. 
This,  in  turn,  will  reduce  traffic  congestion,  pollution,  consumption  of  non- 
renewable energy  resources,  and  street  and  road  maintenance  costs. 

From  a  very  practical  standpoint,  the  PRT  would  allow  us  to  attract  additional 
tenants  to  our  existing  and  future  developments  on  Bryn  Mawr  Avenue.  In  real 
estate,  location  is  everything,  and  the  already  advantageous  location  of  our 
property  in  Rosemont  will  be  further  enhanced  by  the  PRT.  Access  to  convenient, 
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low  cost,  public  transportation  has  been  particularly  important  to  our  leasing 
efforts  at  Columbia  Centre  II  and  III.  By  providing  a  shuttle  bus  connection  to 
the  River  Road  CTA  station  during  rush  hours,  we  have  been  able  to  attract 
tenants  who  rely  on  an  expanded  labor  pool  with  public  transportation 
requirements.  Not  only  would  the  PRT  give  us  a  stronger,  more  reliable  link  to 
the  River  Road  CTA  station,  but  it  would  allow  us  to  reduce  our  current  level  of 
operating  costs  by  eliminating  our  present  ground  transportation  to  the  station. 
This  would  insure  our  continued  capacity  to  provide  first  class  office  space  in 
the  Rosemont-O'Hare  market  at  prices  that  will  be  attractive  to  new  business. 

In  summary,  the  PRT,  by  making  it  economical  and  efficient  to  conduct  business 
in  the  Village  of  Rosemont  and  the  State  of  Illinois,  will  attract  new  business 
and  provide  the  foundation  for  a  growing  and  strong  economy  in  the  region.  At 
the  same  time,  the  PRT  would  result  in  an  overall  improvement  in  our  environment, 
and  expanded  opportunities  for  convenient  employment  and  entertainment. 

If  we  can  be  of  help  in  developing  the  PRT  for  the  Rosemont-O'Hare  area,  please 
do  not  hesitate  to  contact  us. 


Very  truly  yours, 

FIFIELD  ASSET  MANAGEMENT,  INC. 


U:^m 


C/v 


Robert  J. ^ielde,  RPA 
Portfol io  Manager 

RJW/dr 


For  Direction  w 
in  Real  Estate 


March    6,    1991 


U  and  associates 

One  Westbrook  Corporate  Center 

Suite  400 

Westchester,  Illinois  60154 

708   531-8200 

FAX  531-8216 


BY  MESSENGER 

The  Honorable  Donald  E.  Stephens 

Mayor 

Village  of  Rosemont 

Village  Hall 

Room  20  4 

9501  Devon  Avenue 

Rosemont,  Illinois  60018 


Dear  Mayor  Stephens; 


Re:  Proposed  Personalized 

Rapid  Transit  (PRT)  System 


I  am  writing  to  you  on  behalf  of  Podolsky  and  Associates,  Ltd., 
REP  Associates  and  Footlik  and  Associates,  all  major  property 
holders  in  the  Village  of  Rosemont,  regarding  the  Regional 
Transportation  Authority's  proposed  PRT  system.   We  understand 
that  the  RTA  is  proposing  a  prototype  system  that  may  be 
installed  in  Rosemont. 

I  have  read  with  extreme  interest  the  information  pertaining  to 
the  proposed  PRT  and  have  studied  in  detail  the  map  of  the 
intended  first  phase  layout  of  approximately  2  miles  of  track 
coverage . 

All  I  can  say  in  summary  is  WOW!   I  can't  think  of  a  community 
that  is  more  appropriate  for  this  type  of  system,  would  benefit 
more  from  this  type  of  system,  and  would  be  better  suited  to 
perform  the  prototype  test  of  this  type  of  system. 

On  behalf  of  all  of  the  above  companies  and  landholders  in  the 
area  that  we  represent,  we  pledge  to  you  our  wholehearted  support 
and  interest  in  seeing  that  Rosemont  obtain  the  proposed  PRT 
project.   Rosemont's  "hub"  in  the  O'Hare  area  and  its  current 
base  of  hotel,  convention  and  auditorium  facilities  are  all  the 
more  reason  that  the  proposed  PRT  belongs  in  Rosemont.   There  is 
no  community  in  the  greater  Chicago  metropolitan  area  that  we 
view  as  a  better  selection  than  Rosemont  for  the  testing  of  this 
system. 


S  E-  Florida  O(lice/1500  N  W    62nd  Slreel/Fl    Lauderdale.  FL  33309/305  77M500/rAX  305  JSl-igSO 

Society  of  Industrial  and  Odice  Realtors/Corporate  Faciliiy  Advisors/National  Association  ol  Reallors/Associalion  ol  Industrial  Real  Eslate  Brokers 

National  Association  of  Industrial  and  Office  Parks/Chicago  Board  ol  Realtors/Building  Ov/ners  and  Managers  Association/Cnicago  Office  Leasing  Brokers  Associalion 
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Approximately  2  miles  of  PRT  linking  the  various  attractions  in 
the  Rosemont  area  will  be  of  great  benefit  to  the  community,  its 
residents  and  visitors.   This  system  will  cut  traffic  congestion, 
save  precious  non-replenishable  natural  resources  and  fuels,  and 
increase  the  use  of  local  services  which  will  not  only  benefit 
these  local  services,  but  the  community  in  general  by  making  the 
accessibility  of  local  amenities  and  services  much  more 
convenient.   In  addition,  there  is  no  doubt  in  my  mind  as  a 
professional  real  estate  developer,  owner  and  manager  of  over  6 
million  square  feet  of  real  estate  that  the  PRT  system  will 
enhance  the  development  viability  of  the  River  Road  Redevelopment 
Project,  and  other  local  development.   The  availability  of  this 
system  will  enhance  leasing  and,  of  course,  leasing  enhances  the 
community. 

As  you  are  very  well  aware,  we  are  looking  to  develop  the 
approximate  1  million  square  foot  Rosemont  Corporate  Center  at 
the  earliest  economic  opportunity.   The  development  and 
completion  of  the  PRT  system  in  Rosemont  greatly  enhances  our 
ability  to  construct  and  lease  this  type  of  major  office  and 
amenity  complex  within  Rosemont. 

The  adjacency  which  allows  for  future  direct  connection  to  O'Hare 
International  Airport  and  the  Rosemont  Horizon,  and  the  current 
plans  for  the  proposed  phase  one  loop  which  would  tie  together 
local  hotels,  the  convention  center  and  other  business 
establishments,  makes  Rosemont  the  right  place  for  this  system. 

In  summary,  I  cannot  emphasize  enough  our  support  of  the  Village 
of  Rosemont  and  the  RTA's  consideration  of  the  selection  of 
Rosemont  as  the  site  for  the  prototype  PRT  system. 

If  I  may  be  of  any  assistance  to  you  or  the  community  in  the 
research  or  development  of  this  system,  or  if  additional 
testimony  either  written  or  personally  is  required,  please  feel 
free  to  call  on  me. 

Very  truly  yours, 

POD0r>iKY  AND^ASSOCIA 


landy(  D.  Podolsky,  SIOR 
Executive  Vice  President 


RDP/ng 


-lAVVTHORN 
lEALTY 

tROUP 

March  5,  1991 


Mayor  Donald  E.  Stephens 
The  Village  of  Rosemont 
9501  Devon  Avene 
Rosemont,  Illinois   60018 


Dear  Mayor  Stephens: 

As  you  know.  Hawthorn  is  the  owner  of  several  tracts  of  land  at 
various  locations  in  the  Village  of  Rosemont.  A  significant  part 
of  these  land  holdings  have  already  been  developed  with  hotels, 
restaurants  and  office  buildings;  and  we  expect  to  continue  this 
commercial  building  program  on  our  remaining  vacant  land  for 
several  years. 

At  the  invitation  of  your  Village  Planning  Consultant,  we  reviewed 
conceptual  plans  for  a  Personalized  Rapid  Transit  (PRT)  System  that 
would  link  together  many  commercial  projects  throughout  the 
Village.  We  view  the  PRT  system  as  a  critical  element  of  the  local 
transportation  system.  Being  at  the  confluence  of  several  major 
expressways,  and  considering  the  expansion  of  O'Hare  Airport,  it 
IS  likely  that  strong  commercial  development  will  continue  in' the 
Rosemont  area  for  many  years.  Increasing  urban  density  will 
require  alternative  forms  of  transportation  to  avoid  unbearably 
congested  streets. 

As  commercial  developers,  Hawthorn  has  noticed  a  strongly 
increasing  preference  by  businessmen  to  rent  office  space  in 
suburban  locations  that  minimize  any  need  for  using  an  automobile 
during  the  day.  Office  workers  and  managers  prefer  locations  that 
do  not  require  the  use  of  automobiles  for  lunch  or  entertainment 
of  clients.  The  PRT  System  would  provide  a  very  attractive  support 
service  for  existing  and  future  commercial  development. 

We  give  the  proposed  Personalized  Rapid  Transit  project  in  Rosemont 
our  unqualified  support. 


Beale 
man  of  the  Board 


JSB/lcr 

cc:   Bob  Finke 


Corporate  Omcc:  10275  Wost  lliggins  Ro;itl,  Rosemoiil,  Illinoib  600IS  (70S|  390-8500 


^«  USAA  REALTY  COMPANY 


USAA 


March  7,  1991 


The  Honorable  Donald  E.  Stephens 

Mayor 

The  Village  of  Rosemont 

Village  Hall 

Room  2  04 

9501  Devon 

Rosemont,  Illinois   60018 

Dear  Mayor  Stephens: 

My  name  is  William  Metcalf  and  I  am  the  Director  of 
Property  Management  for  The  USAA  Realty  Company  located  at  the 
Columbia  Centre  I  building  at  5600  North  River  Road  in  Rosemont. 

As  director  of  Property  Management,  I  am  responsible  for 
the  supervision  of  services  related  to  the  proper  asset 
management  of  the  building  during  the  time  our  parent  company 
holds  the  ownership. 

I  recently  visited  the  offices  of  Mr.  Christopher  Burke 
of  Burke  engineering  and  during  this  visit  I  was  introduced  to 
the  concept  of  the  Personalized  Rapid  Transit  (PRT)  project  now 
on  the  drawing  board.   Mr.  Burke's  explanation  of  the  drawings 
and  details  gave  me  a  very  good  image  of  the  project  and  I  feel 
compelled  to  make  you  aware  of  my  support  for  this  project  and 
this  type  of  forward  thinking. 

I  believe  that  the  proposed  system  would  go  a  long  way  to 
relieve  congestion  during  peak  hours,  as  well  as  enhance  the 
overall  function  of  the  village  and  it's  fine  amenities.   This 
system  would  be  used  by  a  wide  variety  of  different  people  on  a 
daily  basis  to  commute  between  the  public  transportation  station, 
the  many  fine  hotels  and  office  buildings  and  the  airport.   Thus, 
allowing  them  to  access  some  of  the  most  important  areas  without 
cluttering  the  streets  with  autos  and  pedestrians.   I  also 
believe  that  it  would  be  viewed  with  great  interest  and 
appreciation  by  those  people  traveling  to  Rosemont  to  conduct 
business  or  to  visit  one  of  the  exhibit  areas. 


Central/Northeast  U.S.  Region 

Columbia  Centre  1     5600  North  River  Rd.,  Suite  720     Rosemont,  Illinois  60018     (312)318-6U 


?r;^'j. 


I  understand  that  the  details  of  exactly  where  the 
structures  will  be  located  and  the  exact  type  of  construction 
is  yet  to  be  determined  and  that  further  input  would  be  solicited 
from  local  business  people  before  final  designs  would  be 
approved. 

I  would  like  to  thank  you  for  bringing  this  type  of 
future  thinking  to  the  area  and  I  look  forward  with  great 
interest  to  the  possibility  of  this  project  proceeding. 

Sincerely, 


William  M.  Metcalf 

Director  of  Property  Management 


WMM/cmf 


Chris  Burke 
Alan  Chesler 
Steve  Stendebach 


RO/emofiT 
expo/mon 

CEflTER 


)301  W.  Bryn  Mawr  •  Roswnont,  IL  60018  •  Phone  (708)  692-2220  •  Fax  (708)  696-9700 


March  15,  1991 


Mayor  Donald  E.  Stephens 
VILLAGE  OF  ROSEMONT 
950  W.  Devon  Avenue 
Rosemont,  IL   60018 

Dear  Mayor  Stephens: 

We  at  the  Rosemont/0 'Hare  Exposition  Center  (ROEC)  support  the 
Village  of  Rosemont ' s  proposed  Personal  Rapid  Transit  (PRT)  system. 
Such  a  system  would  add  many  benefits  to  ROEC  and  enhance  its 
ability  to  attract  conventions  and  conferences. 

Our  success  is  based  on  our  reliance  and  proximity  to  O'Hare,  the 
existing  Pace/CTA  Terminal,  and  the  many  hotels  and  offices 
throughout  Rosemont.  Presently,  visitors  rely  heavily  on  the  use 
of  autos.  The  PRT  would  greatly  enhance  the  mobility  of  our 
visitors.  Additionally,  the  existing  skywalks  and  ground-level 
connections  to  ROEC  will  greatly  enhance  the  PRT ' s  function  to 
serve  as  an  alternate  form  of  door-to-door  transportation. 

Additional  benefits  to  us  will  include:  access  to  labor; 
convenience  to  our  guests  and  visitors;  a  much  higher  image  for  our 
convention  facility  when  competing  against  other  cities  and 
metropolitan  areas;  access  to  the  airport  without  the  use  of  an 
auto;  and  reduced  traffic  congestion  and  air  pollution. 

An  obvious  selection  for  the  PRT  demonstration  project.  We  fully 
support  the  Village  of  Rosemont  and  are  looking  forward  to  working 
with  the  Village  durings  its  construction. 

Sincerely, 

James  A.  FJ 
Managing  Director 

JAF/mh 


Office  of  tfie  Mayor 
D.  MICHAEL  ALBRECHT 


THE  CITY  OF   DES  PLAINES 


1420   MINER/NORTHWEST   HIGHWAY     M     DES    PLAINES,    ILLINOIS    B001  6-4498     lllll    (708]    391-5300 

March  4,  1991 

The  Honorable  Donald  E.  Stephens 

Mayor 

Village  of  Rosemont 

Village  Hall 

9501  W.  Devon  Avenue 

Suite  204 

Rosemont,  Illinois  60018 


Subject:   Personal  Rapid  Transit  Proposal 

Dear  Mayoi-lj^tephens: 

On  Friday,  February  22,  1991,  City  of  Des  Plaines  staff,  including 
the  City  Manager,  Executive  Director  of  our  Economic  Development 
Commission,  and  Director  of  Planning  and  Zoning  met  with  your  staff 
and  consultants  concerning  the  Village  of  Rosemont 's  submission  to 
the  Regional  Transportation  Authority  for  a  Personal  Rapid  Transit 
Demonstration  Project. 

During  the  briefing  on  the  details  of  your  PRT  proposal,  it  quickly 
became  evident  that  the  Village  of  Rosemont  plan  for  a  PRT 
demonstration  project  would  be  a  very  strong  contender  in  the 
competition  for  an  award  of  funds.  The  major  benefits  of  the  PRT 
system  to  the  Village  of  Rosemont  include  direct  linkage  from 
public  transit  to  major  hotel  office  and  public  facilities, 
including  the  Rosemont  Expo  Center,  and  reduction  in  parking  demand 
and  traffic  congestion.  The  City  of  Des  Plaines  strongly  supports 
the  Village  of  Rosemont  proposal,  and  urges  the  RTA  to  give  it 
serious  consideration. 

We  were  very  pleased  to  learn  that  the  Village  of  Rosemont  proposal 
also_  incudes  several  PRT  route  expansion  options  to  extend  the 
initial  two-mile  loop.  Of  primary  interest  to  the  City  of  Des 
Plaines  was  the  proposed  extension  to  serve  the  Rosemont  Horizon 
facility.  This  extension  would  bring  PRT  service  very  close  to  our 
southern  City  Limits,  offering  a  direct  link  from  the  CTA  O'Hare 
L"  to  Des  Plaines  employment  centers  along  its  route. 

One  major  Des  Plaines  facility  which  could  be  served  by  the  PRT 
extension  is  the  planned  redevelopment  of  the  O'Hare  Lakes  office 
complex.  The  O'Hare  Lakes  project,  when  completed,  will  consist  of 
three  8-story,  four  11-story  and  an  8-story  office  or  hotel 


building,  totalling  2.1  million  square  feet.  The  development  will 
be  situated  on  a  48-acre  parcel,  which  includes  a  15-acre  lake.  In 
addition  to  the  eight  buildings  there  will  be  a  continuous  four 
story  parking  facility  with  6177  parking  spaces.  The  entire  site 
will  be  interconnected  via  a  covered  pedestrian  walkway.  Six 
thousand  people  will  be  employed  on  the  site,  along  with  an 
additional  200-250  permanent  maintenance  employees. 

We  believe  that  PRT  service  to  the  O'Hare  Lakes  office  facility,  as 
well  as  to  other  employment  centers  in  Des  Plaines  accessible  to 
the  new  transit  system,  would  be  a  major  factor  in  attracting 
potential  employees  to  job  opportunities  in  our  City. 

The  City  of  Des  Plaines  strongly  endorses  your  application  to  RTA 
for  this  initial  phase  of  the  project,  and  pledges  its  future 
support  to  assisting  the  Village  of  Rosemont  in  seeking  RTA  funding 
for  the  extension  of  the  PRT  system  to  the  Rosemont  Horizon. 

Sincerely, 

/I 
CITY    OF   DES    PLAINES  // 


D.Michael  Albrecht 
Mayor 


DMA/mc 


City  Manager  Asaro 

City  Clerk  McAllister 

City  Council 

Jack  Klaus,  Executive  Director,  Economic  Development  Commission 

Louis  M.  Pagones,  Director  of  Planning  and  Zoning 


LJi 

DES  PLAINES  ECONOMIC  DEVELOPMENT  COMMISSION 


1420  Miner  Street 
Des  Planes.  Illinois 
60016 
708'699-5006 


February  25,  1991 


Choirmon: 

Robert  P.  Cornelisen 
Vice,  Chairman: 
Borry  Collins 

Commissioners: 
Robert  C  Bode 
Jq\i  Borreiro 
June  Bengtsen 
Robert  Bowman 
Louis  Copozzoli 
Ralph  H.  Martin 
Robert  C.  Montgomery 
Ted  Sherwood 
Richards.  Vonderwoude 
Richard  Wessell 
Janet  LUnght 


executive  Director 
John  B.  Hlous 


Stephens 


The  Honorable  Donald  E 
Mayor 
Village  of  Rosemont 
Village  Hall 
9501  West  Devon  Avenue 
■  Suits  204 

Rosemont,  Illinois  60018 

Dear  Mayor  Stephens: 

This  is  to  inform  you  that  the  Des  Plaines  Economic 
Development  commission,  through  its  Executive  SJrector 
has  been  made  aware  of  the  long  range  plans  your  Jitv 
has  for  the  Personal  Rapit  Transit  lor^whJSh^?hJ  Reaional 
Transportatxon  Authority  is  presently  solicitinj  pSpos^ls 

TolftiTe   affec^r'^^^^  °'  ^^"'  P'^^'  ^"^  ^^s  potential 
positive  affects  on  a  proposed  major  office  complex  in 
Des  Plaines,  we  wholeheartedly  endorse  the  response  tL 
siieXposa?:?"°"'  '^   ™^^^^^  ^°  ^^^  --^  rtl^eTfir 

Our  review  of  the  plan,  and  its  immediate  impact  on  the 
area,  as  well  as  the  potential  for  expanding  the  diversitv 

uf  to'b^JL'v^  ?har?he'^  extension  inL  Des'piaLesT'l^^d^ 
u„  I?   relieve  that  the  entire  area  would  be  well  served 

Very  truly  yours. 


-^^^^  ^S^l.^ 


John  B.  Klaus 
Executive  Director 


JBK:vk 


STATE  OF  ILLINOIS) 

) 

COUNTY  OF  COOK       ) 


CERTIFICATE 


O 


I,  •^hff^.rnr^     Yi^Y'P'^-^     '  ^°  hereby  certify  that  I  am  the 
duly  qualified  and  acting  Clerk  of  the  Village  of  Rosemont,  in  the 
County  of  Cook  and  State  of  Illinois,  and  as  such  Clerk  I  am  the 
keeper  of  the  Records  and  Files  of  the  Board  of  Trustees  of  said 
Village.  '   ■  •   .  ■ 

I  do  further  certify  that  the  attached  ordinance  is  a  full.,  true 
•and  correct  copy  of  a  resolution  duly  adopted  by  the  President  and 
Board  of  Trustees  of  the  Village  of  Rosemont,  Cook  County,  Illinois, 
at  its  ' Re^ulA.'T-      meeting  held  on  the   ^  "^^    day  of  hlAJro^  K 
■A.D. .  19'  ■ »  as  the  same  appears  in  the  official  records  in  my  car.e 
•arid,  custody. 

TR'-WITNESS  WHEREOF,  I  have  affixed  my  official  signature  hereunto 
"■aaa:"vt",he;Corporate  Seal  of  said  Village  this   /  7  '^^         day  of  . 
.  ^TL^C^/^  .  19__f_/_. 


/ 

Village  clerk 


ROAE/12590/TM-ck 


VILLAGE  OF  ROSEMONT 
COOK  COUNTY,  ILLINOIS 


RESOLUTION  NO.  /^9/  ~3  -Q/^ 


A  RESOLUTION  AUTHORIZING  THE  SUBMITTAL  OF  A  PROPOSAL 
TO  THE  REGIONAL  TRANSPORTATION  AUTHORITY  TO 
DESIGNATE  THE  VILLAGE  OF  ROSEMONT  AS  A  SITE 
FOR  A  PERSONAL  RAPID  TRANSIT  DEVELOPMENT  PROJECT 


ADOPTED  BY  THE 
PRESIDENT  AND  BOARD  OF  TRUSTEES  OF 
THE  VILLAGE  OF  R05EM0NT, 
THIS   /^     DAY  OF  ^^T-t^tJi      //^  / 


Published  in  pampnlet  form  by- 
authority  of  the  President  and 
Board  of  Trustees  of  the  Village 
of  Rosemont,  Cook  Cqunty,  |,llinois, 
this  U>X^     day  of 
1991. 


OAE/1259C/TM-ck 

RESOLUTION  NO.  H    '^ / '  3-  ^-LJ 

A  RESOLUTION  AUTHORIZING  THE  SUBMITTAL  OF  A  PROPOSAL 

TO  THE  REGIONAL  TRANSPORTATION  AUTHORITY  TO 

DESIGNATE  THE  VILLAGE  OF  ROSEMONT  AS  A  SITE 

FOR  A  PERSONAL  RAPID  TRANSIT  DEVELOPMENT  PROJECT 

WHEREAS,  the  Regional  Transportation  Authority  (RTA)  has 
requested  a  proposal  from  the  Village  of  Rosemont,  Illinois  to  be 
designated  as  a  site  for  an  RTA  Personal  Rapid  Transit  (PRT) 
development  project;  and 

WHEREAS,  the  Village  of  Rosemont  has  indicated  its  interest 
to  the  Regional  Transportation  Authority  to  be  designated  as  a 
PRT  site;  and 

WHEREAS,  the  Village  of  Rosemont  has  studied  alternative  PRT 
alignments  and  as  a  result  has  developed  a  proposal  for  PRT 
deployment,  including  a  conceptual  site  plan  and  summary  of  the 
merits  of  the  site  and  the  proposal;  and 

WHEREAS,  the  Village  of  Rosemonr  contains  a  range  of  uses 
and  densities  of  uses  located  in  a  compact  environment  most 
suitable  for  the  deployment  of  a  PRT  project; 

NOW,  THEREFORE,  BE  IT  RESOLVED  BY  THE  PRESIDENT 
AND  BOARD  OF  TRUSTEES  OF  THE  VILLAGE  OF  ROSEMONT,  COOK  COUNTY, 
ILLINOIS,  IN  THE  EXERCISE  OF  ITS  HOME  RULE  POWERS,  AS  FOLLOWS: 

Section  1:   The  Village  of  Rosemont  desires  to  bo  designated 
by  the  Regional  Transportation  Authority  as  a  site  for  an  RTA 
Personalized  Rapid  Transit  Project;  and 

Section  2:   The  Board  of  Trustees  authorizes  the  Village 
President   to  submit  a  proposal  to  the  Regional  Transportation 
Authority  requesting  such  designation. 

Section  3:   This  Resolution  and  each  of  its  terms  shall  be 
the  effective  legislative  act  of  a  home  rule  municipality  without 
regard  to  whether  such  ordinance  should  (a)   contain  terms 
contrary  to  the  provisions  of  current  or  subsequent 
non-preemptive  state  law;  or  (b)  legislate  in  a  manner  or 
regarding  a  matter  not  delegated  to  municipalities  by  state  law. 
It  is  the  intent  of  the  corporate  authorities  of  the  Village  of 
Rosemont  that  to  the  exrent  that  the  terms  of  this   resolution 
should  be  inconsistent  with  any  non-preemptive  state  law,  said 


qAE/12590/TM-ck 

terms  shall  supersede  said  state  law  to  the  extent  of  said 
inconsistency. 

Section_4:   This  Resolution  shall  be  in  full  force  and 

effect  from  and  after  its  passaae  and  approval  as  provided 

by  law. 


PASSED  by  the  following  roll  call  vote  this^^  day  of 
^^>U^cA^.    1991. 


.<:::^^  ,  ^i^^.-ciU^  yl^^iX^,^    ^^^^^i^ ^   \l„^^^..^_~j-,-v<^^  >7i^>^ 

>JT:  r^^^.-i-y-^ 

PASSED  AND  APPROVED  this<^^day  of^^W<is/_  ^si^. 


AYES 


ABSENT: 


ATTEST: 


VILLAGE  CLERK       ^^'^ 


^ 


■^  -^  -. 


